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The  histc'y  of  facilities  master  planning  in  the  U.  S.  Novy  dates 
back  150  years.  In  1825,  Secretary  of  the  Navy  Somuel  Southard  noted 
with  alarm  the  rapidly  deteriorating  state  of  the  nation's  Naval  yards 
and  recommended  an  argent  program  of  planning  for  their  restoration. 
Although  this  propo:  .1  vas  carried  out,  the  succeeding  maintenance  of 
the  yards  has  been  frustrated  by  a succession  of  encumbering  circumstances. 
The  cycle  of  national  conflict,  marked  by  accelerated  development;  and 
intervening  periods  of  peace,  characterized  by  relotive  somnolence; 
has  burdened  the  Navy  with  a physical  plant  that  wos,  for  the  most  part, 
sporadically  conceived,  hostily  built,  and  destined  for  ultimate  neglect. 
The  present  result  is  a vast  inventory  of  facilities  which  are  chootically 
arranged  and  are  largely  obsolete,  unsightly,  ond  even  unsafe. 

The  rapid  nationwide  urbanization  following  World  Wor  II  has 
compounded  the  problem  as  the  Navy  is  the  "urbanite"  of  the  armtd 
services.  I*  Is  not  only  the  most  visible  arm  of  the  military,  but  is  being 
hemmed  in  by  urban  development  at  every  coastal  port  location.  Further 


a :j  tS. 


problems  have  emerged  in  recent  years  with  the  sweeping  growth  of 
social  and  environmental  concern.  The  Navy  is  now  obliged  to  set  a 
good  example  amid  a h >st  of  constraints  and,  since  we  are  in  a period  of 
relative  peace,  with  diminishing  economic  resources. 

While  master  planning  got  an  early  start  in  the  Navy,  it  did  not 
constitute  a dedicated  program  until  1952,  when  the  Master  Shore  Station 
Development  Program  (MSSDP)  was  initiated.  This  effort  iosteJ  eight 
yec-s  and  was  finotly  abandoned  as  a failure,  being  aedared  unrealistii 
ineffective  and  unmanageable. 

Facilities  planning  became  systematized  in  the  Navy  in  1960  when 
the  Shore  Facilities  Planning  and  Programming  System  (SFPPS)  was 
instituted  os  a component  of  the  Defense  Deportment's  well-known 
Planning,  Programming,  Budgeting  System  (PPBS).  T'  system  is  still 
in  operation  and  has  been  quite  successful  in  defining  and  quantifying 
facilities  requirements  of  Navol  and  Marine  Corps  installations,  ond  in 
programming  for  their  satisfaction  through  the  Military  Construction 
Program . 

The  SFPPS  did  not  specifically  provide  for  facilities  master  planning, 
however,  being  primarily  quantitative  in  nature.  The  Navy's  first 
dedicated  master  plaiining  directive  was  Issued  in  June  1968,  calling 


for  Q master  plan  ta  be  develaped  fo»  each  major  Naval  and  Marine 
Corps  shore  installation  and  outlining  the  procedures  and  content  for 
such  plans.  The  initial  directive  has  been  revised  several  times  over 
the  years  end  has  recently  been  superseded  by  o more  comprehensive 
instruction.  While  Navy  facilities  planning  is  essentially  a technical 
discipline  with  a strong  physical  orientation,  the  need  for  a qualitative 
approach,  considering  social  and  environmental  factors,  as  well  as 
efficiency  and  economy,  hos  been  reflected  in  the  current  directive. 

The  objective  of  this  paper  is  to  review  the  Navy's  master  planning 
program,  determine  its  strengths  and  weaknesses,  assess  both  its  value 
to  Its  beneficiaries  and  Its  effectiveness  in  meeting  stated  goals  and 
objectives,  and  recommend  means  to  its  improvement.  The  program  hos 
been  evaluated  on  the  basis  of  relative  goal  ottainment,  adequacy  of 
required  procedures  and  documentation,  output  and  cost,  value  and 
effectiveness,  and  implications  for  morxjgement.  The  evaluation  was 
conducted  through  review  of  Navy  planning  direct! /es,  interviews  with 
Navy  planning  personnel,  research  of  applicable  literoture  on  planning 
and  program  evaluation,  and  the  conduct  of  a master  planning  survey 
which  solicited  facts  and  opinions  from  three  groups  of  program  partici- 
pants and  beneficiaries  by  means  of  questionnoires. 
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Most  program  evaluations  compare  two  or  more  possible  a ternotlves. 
This  evaluation  is  focused  on  a single,  established  program,  thus  is  closer 


to  a terminal  than  a formative  evaluation.  It  is  actually  n progress 
evaluation  in  that  the  program  is  to  continue  for  an  indefinite  future. 
This  reseorch  has  sought  ways  to  alter  the  progrom  course,  if  necessary, 
to  reach  its  goals  more  direct' .. 

The  major  findings  and  conclusions  of  the  study  are; 

1 . The  stated  program  goo  Is,  objectives  and  policies  ore  either 
too  general  or  too  limited  in  scope  to  provide  o sound  basis 
for  evaluation.  The  analysis  has,  therefore,  been  conducted 
on  the  basis  of  "derived"  criteria; 

2.  There  is  no  clear  statement  of  progrom  purpose  In  the  master 
planning  directives  and  this  ho'  supported  on  ongoing  conflict 
in  ideology  between  program  participants  and  beneficiaries; 

3.  The  master  planning  methodology  prescribed  in  the  directives 
is  too  restrictive  to  permit  needed  flexibility  in  application 
to  vorying  "real  world"  situotions;  furthermore,  the  master 
plan  documentation  prescribed  is  too  extensive  to  permit 
timely  output  with  available  resources; 


S-4 


4,  As  a of  growing  derpondt  for  oncillor/  plonnirtg  s»rvi«;es, 

the  initici  program  largeti  for  master  plan  ootput ..  in  toms  of 
initial  preparation  ond  periodic  updating,  have  not  been  met. 
Increased  productivity  is  osssntiji  to  comply  with  the  program 
goals  and  objectives; 

5,  The  total  program  cost  hos  been  estimotec,  but  cannot  be 
meoningfuHy  correlated  to  progrem  output  beyond  o simple 
cost -per-unit  comparison.  The  cost  of  the  program  is 
diminutive,  however,  in  comparison  to  its  potential  value  in 
terms  of  savings; 

6 , The  record  of  master  plon  implementation  hos  proven  the  pro- 
gram highly  effective  in  defining  facilities  requirements  and 
guiding  their  realization  through  construction  programming 
consistent  with  approved  plan  concepts.  The  program  hos 
been  somewhat  ineffective  in  anticipating  and  directing  the 
total  subsequent  physical  development  of  installations;  a high 
percentage  of  initial  master  plan  projects  are  eventually 
dropped  and  then  supplanted  with  new  or  substitute  projects 
with  resulting  non-conformities.  The  net  result  is  considered 
positive,  b<jt  th»rr>  ij  consideroble  room  for  improvement; 
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7.  The  program  beneficiaries  believe  thaf  master  planning  has  not 
addressed  their  major  poiceived  needs  adequately  and  that  the 
completed  documents  ore  not  os  useful  as  they  might  be.  The 
inadequacy  of  available  planning  data  is  a major  constraint  to 
master  plan  value  and  effectiveness; 

8.  A steady  increase  in  planning  workload,  without  a commensurate 
increase  in  resources,  has  impaired  the  effective  manogement  of 
the  master  planning  program.  A growing  bock  log  of 
unaccomplished  workload  suggests  that  means  be  found  to 
produce  and  maintain  u»eable  master  plans  more  quickly. 

Synthesis  of  these  findings  led  to  the  fundamental  conclusions  that 
(I ) master  plans  take  too  long  to  prepare,  (2)  once  prepored,  they  are 
too  vulnerable  to  misuse  or  neglect,  and  (3)  they  connot  odequotely 
predict  or  accommodate  unforeseen  change.  All  other  factors  are 
peripheral  and  are  included  within  these.  Various  solutions  hove  been 
proposed,  but  are  often  either  unrealistic  or  in  mutual  conflict.  Some 
degree  of  trade-off  is  possible,  and  it  could  reduce,  but  not  eliminate, 
these  basic  problems. 

Navy  master  plans  are  seen  as  multi-purpose  entitles  which 
must  address  a broad  scope  of  concerns.  They  also  must  be  flexible, 
fo  occept  incremental  change  without  degradation  of  bosic  concepts. 
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The  conclusion  is  that  the  shortcomings  of  the  present  approach  are 
attributable  to  two  underlying  characteristics  which  are  chronic  and 
which  limit  the  opportunity  for  program  reform.  These  are  visualized 
as  institutional  tendencies  toword  (1)  prescriptive  planning,  which  is 
rigidly  focused  on  a preconceived  end-state  and  which  attempts  ta 
accomplish  more  than  is  realisticolly  possible,  or  even  required,  and 
(2)  authoritarion  planning,  which  isolates  (and  often  alienates)  the 
program  beneficiaries  from  the  mainstreom  of  planning  activity,  placing 
them  in  o passive  and  subordinate  role. 


/\n  integrated  planning  approach  is  recommended  as  the  best 
means  to  overcome  the  major  jhortcomings  of  the  masicr  planning  prograrti. 
The  approach  comprises  three  basic  elements: 

1 . Process  planning,  in  which  required  procedures  ond  initial 

content  are  pared  down  to  essentials,  resulting  in  a more  com- 
pact and  generalized  plan  document  which  is  expanded 
Incrementally  and  updated  on  a continuous  basis; 

2.  Policy  planning,  in  which  the  master  planning  process  and 

oil  subsequent  planning  decisions  are  based  on  well-articulated 
goals  and  policies  for  physical  development,  formulated  at  oil 
levels  of  management;  and, 

3.  An  expanded  planning  date  bose,  in  which  present  Naval  infor- 
mation systems  are  both  augmented  in  scope  and  made  readily 
accessible  to  Navy  planners. 


The  integrated  planning  approach  is  not  a radical  departure  from 
the  current  program  structure — many  of  the  elements  are  identical.  The 


S-7 


significant  differences  are  in  (1  ) the  extent  of  detail  considered  (less 
initially,  but  augmented  over  time  according  to  need),  (2)  the  assignment 
of  planning  responsibilities  (involving  the  Installation  as  a program 
"participant"  rather  than  a "beneficiary"),  (3)  the  order  of  accomplishment 
(a  new  sequence  based  on  priority  of  need  and  resource  availability),  and 
(4)  the  corKept  of  the  master  plan  os  an  instrument  of  Navy  policy  (a 
general  guide  rather  than  a detailed  mondate  for  incremental  decision- 
moking  on  physical  development  alternotives). 

The  integrated  planning  approoch  oppears  to  hove  excellent 
potential  for  speeding  the  production  rate  of  master  plans,  bolsterir»g  their 
immunity  from  mistreatment,  and  increasing  their  credibility  and  useful- 
ness. Also,  it  would  tend  to  rriinimize  the  impoct  of  unexpected  change 
which  erodes  the  value  of  prescriptive  plonning  approaches  and  thus 
the  confidence  that  can  be  placed  in  the  overall  r ogram.  Moreover, 
this  approach  seems  to  be  highly  applicable  to  conduct  of  broader  based 
planning  studies,  such  as  regionol  complex  plans  and  logistics  support 
systems  plans,  in  which  the  penalties  for  misdirection  are  even  more 
severe . 
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PREFACE 


There  is  a long  history  of  master  planning  for  Naval  bases  in  the 
United  States.  The  following  article,  extracted  from  the  "Navy 
Construction  Battollion  Center  Bulletin"  of  July  1959  and  entitled, 
"MASTER  PLANNING,  1825",  indicates  the  first  formol  recognition 
of  the  need,  the  first  direction  for  action,  and  the  first  master  planning 
accomplished  by  the  Department  of  Defense.  Also,  it  is  interesting  to 
note  the  Tirst  departmental  recognition  of  the  tendency  toward 
obsolescence,  and  the  need  for  updating  of  master  plans. 


"Master  Planning  is  no  new  concept  in  the  history  of  the 
naval  shore  establishment. 

"In  the  annual  report  of  the  Secretary  of  the  Navy  (Samuel 
L.  Southard),  dated  2 December  1825,  to  the  President  and 
transmitted  with  the  President's  message  to  Congress  dated 
6 December  1825,  the  following  statement  is  made  (American 
State  Papers,  Naval  Affairs,  No.  268): 

" 'Other  difficulties  have  orisen,  from  the  present  disposition 
of  the  building  arrangements  at  our  yards.  They  hove, 
heretofore,  been  improved  by  temporary  expedients,  ond 
the  buildings  erected  and  arranged  with  reference  only  to 
existing  necessities,  and  without  regard  to  the  future  and 
growing  wonts  of  our  navy.  Many  ond  serious  evi  Is  hove 
resulted;  much  public  money  has  been  unnecessarily 
expended;  many  losses,  sustoined  by  the  change,  removal 
and  alteration  of  the  several  erections;  timber  exposed  to 
decoy;  stores  requiring  immense  labor  to  deposit  and  pre- 
serve them;  a much  larger  number  of  bonds  required  to 
perform  the  work;  unpleasant,  and  sometimes  injurious 
delays  in  fitting  out  our  vessels.  It  is  o mortifying  fact, 
yet  there  is  no  doubt  of  its  truth,  that  one  third  of  the 
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money  expended  at  our  yards  has  been  lost  from  this  cause. 

The  rr mecly  is  manifest,  and  it  is  earnestly  hoped  that  means 
may  '•>«  provided  to  apply.” 

Soutliard  then  described  a program  of  plonning  ond  construction 

for  the  modernization  of  the  Navy's  deteriorating  shipyards: 

" 'A  commission  of  prudent  and  intelligent  officers  should 
be  selected,  to  examine  minutely  and  carefully  all  our 
navy  yards,  end  to  make  a plon  for  each,  suited  to  its 
location  and  the  future  wants  of  IfTe  service  ot  it;  pre- 
scribing the  building  which  will  be  required,  and  the 
location  and  character  of  eoch  building,  together  with 
such  improvements  in  the  ground  and  form  of  the  yord  as 
will  be  most  beneficial.  This  plan,  after  being  submitted 
to  the  Department,  and  amended  i^  necessary,  and 
approved,  should  be  the  guide  in  all  future  expenditures.* 

” 'The  expense  of  making  such  o plon,  and  erecting  the 
buildings  necessary  to  execute  it,  would  cost  o lorge  sum  of 
money,  and  increase  the  present  expense  of  our  naval 
establishment;  but  the  future  saving  to  the  notion,  by 
adopting  and  pursuing  it  rigidly,  may  be  counted  by 
hundreds  of  thousands,  perhaps  by  millions  of  dollars; 
and  the  promptitude  which  would  be  created  by  it  in  oil 
our  works,  and  especially  in  the  fitting  cf  our  vessels, 
would  be  felt  In  the  efficiency  of  every  port  of  the  service."' 


Acting  on  Secretary  Southard's  proposal,  Congress  enocted  a law 
directing  the  President  to  insure  that  the  Novy  yards  were  examined  by 
a select  board  of  officers,  ond  thot  plans  were  prepared  for  their 
improvement.  After  approval  of  the  plans,  no  deviations  were  to  be 
mode  except  by  Presidential  order.  Under  the  President's  direction. 


'Emphasis  mine. 
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the  planning  wos  accomplished  for  all  Navy  yards  between  May  1827 
and  some  time  in  1829.  The  yards  then  existant  were  those  at 
Portsmouth,  N.H.;  Charlestown,  (Boston),  Mass.;  Brooklyn,  N.Y.; 
Philadelphia,  Pa.;  Gosport,  (Norfolk),  Vo.;  Washington,  D.C.;  and 
Pensacola,  Florida. 

The  article  concludes  with  on  excerpt  from  Preble's  history, 
written  in  1090: 

'"The  plan  for  the  Navy  Yord  of  Charlestown  wos  issued 
from  the  Commissioners  Office  August  11 , 1828,  arid  has 
since  governed  the  improvements  in  the  Yard,  with  such 
modifications  as  have  been  rendered  necessary  by  the 
improvements  of  science,  and  the  changes  in  the  equip- 
ments, appliances  and  construction  of  vessels  of  war. 

Railroads  have  taken  the  place  of  proposed  canals,  and 
the  introduction  of  steam,  heov/y  ordnonce  and  iron  clads, 
iron  ships,  hove  rendered  other  changes  from  the  plan 
necessary . ' " 

Master  planning  not  only  hod  on  early  start  in  the  U.S.  Navy,  it 
got  its  direction  from  the  highest  executive  level.  Despite  this  history, 
however,  there  has  never  been  o dedicoted,  formol  evaluation  made  of 
the  worth  or  effectiveness  of  such  planning.  According  to  a recent  text 
on  program  evaluation,  "The  notion  of  Inefficiency  in  the  federal 
government  is  well  established  in  the  popular  mind."^  Because  of  this 
widespread  belief,  and  the  steady  demand  for  graduate  research  topics,  a 
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federal  program  which  has  never  been  evaluated  is  something  of  a 
rarity.  As  a result,  this  research  has  become  more  of  an  original 
effort  than  anticipated.  It  is  an  inquiry  into  the  status  of  the  work 
begun  by  Secretary  Southard  150  yeors  ogo. 

This  evaluation  was  not  an  eosy  task,  as  the  material  is  largely 

subjective  in  nature  and  often  sensitive  as  well.  Most  evaluations 

today,  as  another  source  claims,  "focus  on  inputs  and  the  management 

process,  rother  than  on  whether  the  program  is  accomplishing  its 

2 

intended  purposes.  This  is  readily  explained  when  qualitative 
analysis  of  a dynomic  process  is  attempted  on  an  essentially  empirical 
basis.  The  reason  for  the  attempt  is  that,  os  the  authors  continue, 
"Systematic  program  evoluations. . .appeor  to  have  considerable 
potential  for  providing  a much  better  guide  than  presently  exists  for 
decisions  on  whether  specific  programs  should  be  retained,  modified, 
expanded,  or  dropped."^ 

Information  sources  for  this  study  were  primarily  limited  to  those 
surviving  persons  most  familiar  v/ith  the  Program,  and  to  articles 
published  in  Navy  technical  journols.  Those  who  have  contributed 
the  background  data  for  this  paper  are  hereby  acknowledged  and  thanked 
for  their  valuable  interest  and  support.  They  ore; 
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INTRODUCTION 


A.  OBJECTIVE;  The  objective  of  th‘$  study  is  to  conduct  a criticol 

review  and  analysis  of  the  Navy'.  I'Kister  plonning  program  and  to 

eroluote  it  in  regard  to; 

I . Its  consistency  in  meeting  stated  Navy  objectives,  goals  and 
policies,  including  the  relevance  of  established  procedures 
and  documentation  to  these  ends; 

2.  Its  effectiveness  In  responding  to  additional,  reloted  concerns 
as  determined  by  analysis  of  relevant  social,  economic  ond 
environmentol  factors; 

3.  Its  performance  to  dote,  in  terms  of  moster  plan  output  and 
associated  costs; 

4.  Its  capcblllty  to  provide  a usable,  effective,  quolity  product 
or  service  to  its  multiple  beneficiaries; 

5.  Its  effectiveness  in  the  implementation  process;  i.e.,  in 
guiding  subsequent  physicol  development  consistent  with 
master  plan  recommendation*; 

6.  Its  odoptability  for  efficier  conduct  within  the  local 
planning  office,  considering  prevailing  management  policies 
and  present  resources  and  orgonizational  structure;  and, 

7.  Its  implications  for  conduct  of  broader-bosed  planning  studies; 
i.e.,  regional  complex  plans  and  logistics  support  systems  plans. 


Determine  the  causes  and  degrees  of  success  or  failure  within 
each  of  these  categories  and  provide  recommendations  for  improvement 
of  the  program . 
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B.  PURPOSE:  The  Navy's  master  plan  program,  originated  in  1952, 

has  been  modified  frequently  over  the  years.  This  has  been  in 
response  to:  (1)  changing  conditions  and  events,  both  internal 
and  external,  in  such  oreas  as  notional  economy,  military  posture, 
social  owareness,  environmental  concern,  and  public  and  inter- 
governmental relations;  and  (2)  direct  observation  and  monitoring 
of  the  program  output  in  terms  of  master  plan  quality  and  the  rate 
of  accomplishrr-ent. 

While  the  program  directives  are  both  explicit  ond  compre- 
hensive as  to  master  planning  requirements  and  procedures,  there  Is 
no  provision  for  feedback  and  performance  evoluotion.  As  a 
result,  the  measure  of  program  value  and  effectiveness,  indeed, 
even  the  adequacy  of  program  goals,  can  only  be  conjectured. 

The  purpose  of  this  study  is  to  provide  a deeper  insight  into 
certain  basic  concepts  which  hove  been  debated,  without  resolution, 
for  almost  25  years.  Some  of  the  more  salient  Issues  Involve 
ijuestions  of: 

1 . Progrom  Objectives  - whot  ore  the  basic  Navy  goals 
and  policies  which  generated  o need  for  master 
planning  and  how  well  have  these  been  complied 
with?  Also,  who  ore  the  beneficiaries  ot  the  program 
and  what  are  their  important  needs? 
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2.  Progrom  Directives  - how  relevant  are  the  prescribed 
master  planning  procedures  and  documentation  to 
fulfillment  of  benefidory  needs  and  basic  Navy 
goals  and  policy  ? 

3.  Program  Output  - how  well  hove  master  planning 
accomplishments  met  the  assigned  targets,  in  terms 
of  both  quantity  and  quality? 

4.  Program  Cost  - what  hos  master  plonning  cost  the 
Navy  to  date,  and  how  well  have  the  funds  been 
used? 

5.  Program  Effectiveness  - how  closely  hos  the 
implementation  process  adhered  to  master  plan 
recommendations,  and  how  good  were  the 
recommendations  as  a guide  for  subsequenr 
development? 

6.  Program  Manogement  - how  effectively  con  the 
master  planning  program  be  managed,  within  the 
scope  of  available  resources  and  prevailing 
odminlstrative  policies? 


These  issues  are  each  examined,  in  turn,  in  the  major  port  of 
this  paper.  It  is  not  the  purpose  of  this  study  to  defend  the  Navy's 
master  planning  program,  nor  to  seek  cause  for  Its  rejection.  The 
current  cpprooch  is  but  the  latest  in  o succession  of  attempts  to 
maximize  the  Navy's  investment  in  its  shore  establishment.  Each 
point  of  departure  in  the  program  structure  has  resulted  from  the 
recognition  of  changing  requirements  and  of  the  need  to  meet  them 
through  reform.  Since  change  is  in  the  very  nature  of  things,  it  is 
unlikely  that  any  master  planning  approach  can  survive  for  more 
than  a few  years.  This  research  is  based  on  the  premise  that, 
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only  through  o better  understonding  of  program  strengths  and 
weaknesses  - past  and  present  - can  better  master  planning  be 
achie'  ed  in  the  future. 


C.  APPROACH:  This  study  has  been  conducte  J on  a four-phase 

approach: 

1 . Review  of  me  history  and  evolution  of  the  Navy's  master 

planning  program,  noting  changes  in  emphasis  or  requirements 
and  correlating  these  with  the  satisfaction  of  both  stoted  goals 
and  objectives,  and  of  prevailing  additional  needs.  This  has 
been  accomplished  through  review  of  available  publications, 
papers  ond  correspondence  on  the  subject,  and  interviews  with 
persons  closely  associated  with  the  program. 

2.  Quantitative  analysis  of  the  program's  performance  in  terms  of 
output  end  cost,  and  correlation  of  these  with  gool  attainment 
and  derived  benefits.  This  has  been  accomplished  through 
review  of  current  statisticol  data,  considering  both  historical 
and  projected  performance. 

3.  Review  and  evaluation  of  the  current  Novy  masier  plan 
instruction  on  the  basis  cf  the: 
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a.  Accommodation  of  expressed  and  Implied  Navy  policies; 

b.  Nature  and  extent  of  input  data,  field  investigation  and 
interface  between  plonners  and  installation  personnel; 

c.  Method  of  planning  analysis  and  concept  development; 

d.  Method  of  plan  presentation,  review,  approval  and 
distribution; 

e.  Format  and  contents  of  plan  documentotion; 

f.  Capability  cf  master  plans  to  meet  military  requirtments 
and  installation  development  needs; 

g«  Response  to  imp  cts  from  and  on  rhe  external  environment; 

h.  Capability  for  orderly  and  effective  plan  implementation; 

i.  Adapr.bllity  to  use  within  ihe  local  planning  office; 

j.  Implications  for  broader  bosed  plonning  studies. 

This  has  been  accomplished  through  data  research, 
personol  interviews,  personal  experience,  and  a survey  of 
opinions  from  program  participants  and  master  pian  beneficiaries. 

Evaluative  criteria  have  been  selected  according  to  the 
nature  of  the  subject  matter  analyzed.  Normotive  criteria 
have  been  used  for  measurement  wherever  possible;  in  its 
absence,  the  evaluation  has  been  made  on  the  basis  of 
substantive  inputs  collected  through  the  -eseorch  process  and, 
where  all  else  failed,  empiricolly. 


4.  Synthesis  of  findings  and  conclusions  and  recommendations 
for  program  improvement.  This  was  a rather  straightforward 
process  once  the  components  were  assembled.  It  became 
obvious,  however,  that  not  all  of  the  problems  uncovered 
could  be  solved  within  a single  approach.  A number  of 
conflicts  were  discovered,  between  program  goals  and 
policies,  requirements  and  constraints.  Possible  tradeoffs 
were  identified  and  study  of  these  led  to  the  discovery  of 
some  underlying  causes  and  effects  which  limit  the 
opportunities  for  significant  program  reform.  The  con- 
cluding recommendotions  attempt  to  cope  with  the  most 
pressing  needs  of  the  master  planning  program  without 
radical  departure  from  estoblished  policy  or  procedures. 


PARTI.  BACKGROUND 

A.  The  Navy  Planning  Organ! zaHon 

B.  Evolution  of  the  Novy  Planning  System 

C.  Recent  Impacts  on  the  System 

D.  Comparative  Planning  Concepts 

E.  Information  Sources 


PART  I:  BACKGROUND 


A.  THE  NAVY  PLANNING  ORGANIZATION 

Naval  Facilities  Engineering  Command  has  responsibility  for  the 
planning,  engineering,  design,  construction  and  management  of  all 
Naval  and  most  Marine  Corps  shore  facilities,  worldwide.^  Specifically, 
"shore  facilities"  include  reel  estate,  buildings,  structures,  utilities 
systems,  and  certain  items  of  equipment. 

NAVFAC,  as  it  is  called,  is  one  of  five  Systems  Commands  com- 
prising the  Naval  Materiel  Command,  which  furnishes  technicol  ond 

2 

logistic  support  to  shore  activities  and  the  Fleet  ope-~*’  ^ '"■‘rces. 
Organization  of  the  Navy  Department  and  the  Nave  Command 

are  shown  on  Figures  1 and  2. 

NAVFAC  Headquarters  is  located  in  Alexandria,  Virginia,  and 
Command  responsibilities  are  discharged  through  six  Engineering  Field 
Divisions,  or  EFD's,  located  around  the  coostal  perimete'  of  the 
continental  United  States,  and  in  Howaii.  Smaller  branch  offices  are 
located  in  other  areas  of  substantial  Naval  activity.  Locations  of  the 
FFD's  and  their  respective  geogrophic  areas  ore  shown  on  Figure  3, 
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FIGL'.’E  1 : ORGANIZATION  OF  THE  DEPARTMENT  OF  THE  NAVY 


(see  Location  Mop, 
Figure  3) 


FIGURE  2:  ORGANIZATION  OF  THE  NAVAL  MATERIEL  COMMAND 


FIGURE  3;  LOCATION  OF  i .\  A‘  FACii  ITiES  El  GINLERINL'  COMMAND 


Although  geographic  factors  impose  diverse  operational  requirements 
on  the  different  EFD's,  their  organization  and  functions  are  substantially 
uniform.  For  illustrative  purposes,  the  planning  operations  at  Western 
Division,  or  WESTNAVFAC,  ore  described  in  the  following  paragraphs. 
WESTNAVFAC  is  located  in  San  Bruno,  California,  and  is  the  largest  of 
the  EFD's. 

WESTNAVFAC  has  technical  responsibility  for  all  Naval  and  most 
Marine  Corps  shore  facilities  in  the  Eleventh,  Twelfth  ond  Thirteenth 
Naval  Districts;  which  include  the  states  of  Washington,  Oregon, 
California,  Arizona,  Nevada,  Utah,  Idaho,  Montana  and  Alaska. 

This  arec.  embraces  a 3,500  mile  coastline  and  extends  through  five  time 
zones . 

Command  responsibilities  are  fulfilled  through  three  operating 
departments  - Facilities  Planning,  Facilities  Acquisition,  and  Facilities 
Management  - which  are  staffed  by  ten  Naval  officers  and  650  civilian 
personnel.  Although  command  and  staff  are  centralized  in  San  Bruno, 
bronch  offices  ore  maintained  in  Seattle  and  San  Diego,  and  field 
construction  representatives  are  deployed  at  various  locations  throughout 

3 

the  geographic  area  served. 

The  Facilities  Planning  Division,  a component  of  the  Planning 
Department,  is  organized  into  two  brariches  - Requirements  Planning  and 
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Master  Planning.  The  Requirements  Planning  branch  has  a staff  of  about 
15  professional  and  technical  personnel  which  work  with  p lanning  factors 
and  criteria,  engineering  evaluation  of  facilities  assets,  project  review 
d validation,  construction  programming,  and  environmental  impact 
assessment  and  review.  The  Master  Planning  branch  has  o professional 
ond  technical  staff  of  about  25  which  conduct  and  administer  the  prepara- 
tion of  installation  master  plans,  regional  complex  plans,  and  special 
planning  studies;  perform  facil  ty  siting  reviews  and  certifications,  ond 
coordinate  master  plan  implementation!^  Each  branch  is  subdivided  into 
sections,  with  responsibilities  assigned  along  functional  or  geographic 
lines  as  appropriate. 

The  magnitude  of  planning  responsibility  assigned  to  V/ESTNAVFAC 
may  be  illustrated  with  some  statistics.  The  186  Naval  and  Marine  Corps 
installations  within  the  geographic  purview  comprise  5,320  square  miles 
of  area  and  support  c combined  resident  and  employed  population  of  470,000 
people  (252,000  military  personnel,  1 04,000  civi lion  employees  and 
114,000  military  dependents,  living  in  military  quarters  on  federal  land).^ 

This  planning  responsibility  con  thus  be  compared  in  scale,  roughly, 
with  a governmental  entity  such  as  Fresno  County,  California.  In 
actuality,  however,  the  geographic  dispersion  of  Noval  activities  within 
the  three  Naval  Districts  served  creates  a much  more  complex  environment 
for  planning  thon  does  a cohesive  territory.  In  addition  to  supporting  some 
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375  separate  Naval  and  Marine  Corps  shore  activities  and  fleet  commands, 

and  25  different  management  offices,  WESTNAVFAC  interfaces  with  nine 

state  governments,  85  county  governments,  three  state  coastal  commissions, 

ten  port  authorities,  at  least  five  regional  governments,  and  a multitude 

of  school  and  other  special  districts,  commissions,  ond  other  federal 
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agencies. 

Another  measure  of  the  growth  of  Navy  planning  is  reflected  in  the 
size,  role  and  status  of  the  planning  organization  at  WESTNAVFAC;  an 
evolution  paralleled  throughout  the  system.  In  the  eorly  1950's,  the 
planning  functions  were  accomplished  by  a section  within  the  Civil 
Er>gineering  Branch  of  the  Design  Division;  responsibilities  were  limited 
principally  to  mapping  and  facility  siting.  In  the  late  I950's,  planning 
was  established  as  a separate  branch  within  the  Design  Division  and  had 
a staff  of  about  ten  people.^ 

With  the  inception  of  the  Shore  Facilities  Planning  and  Programming 

System  (SFPP5)  in  1960,  the  Planning  Division  wos  formed,  consisting  of 

two  branches  - Facilities  Planning  and  Civil  Defense.  The  latter  function 

was  oriented  toward  contingency,  or  mobilization  planning,  and  disaster 

preparedness,  reflecting  the  prevailing  notional  concern  over  the  advent 

of  nuclear  war.  Duties  of  the  Focilities  Plonning  Branch  were  expanded 

to  accommodate  the  multiple  administrative  requirements  of  the  SFPPS, 

0 

and  the  staff  had  grown  to  about  15. 


In  1970,  the  growing  economic  austerity  in  the  federol  agencies 
resulted  in  a consolidation  of  Naval  engineering  offices,  worldwide. 
Ten  EFD's  were  consolidated  to  six,  and  a single  office,  to  serve  the 


entire  western  portion  of  the  United  States,  was  established  in  San  Bruno. 
It  was  at  this  point  that  planning  achieved  departmental  status,  absorbing 
both  the  Facilities  Planning  and  Real  Estate  divisions  os  subordinate 
functions.  The  Facilities  Planning  Division  now  has  a staff  of  48  people 
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and  a greotly  expanded  role. 


B.  EVOLUTION  OF  THE  NAVY  PLANNING  SYSTEM 


There  are,  today,  763  seporate  Naval  and  Marine  Corps  shore 
installations  in  the  Continental  United  States.  These  "bases",  as  they 
are  called,  contain  an  aggregate  of  4,161 ,309  acres  of  land  and  82,373 
buildings  and  structures,  totjlling  536,123,000  square  feet  in  area. 
These  buildings  and  structures  cost  the  government  $5,616,417,000, 
and  have  an  estimated  replacement  value  of  olmost  $20  billion.  The 
total  cost  of  land  and  utilities  is  $10,087,032,000.^^ 

Prior  to  World  War  II,  many  of  these  installations  did  not  exist  as 
military  property.  The  urgent  needs  of  national  defense,  d’iven  by  the 
mobilization  effort  during  the  war  years,  resulted  in  a base  acquisition, 
development  and  expansion  program  unrivaled  in  military  history. 
Expedience  and  product' vity  were  the  order  of  the  doy.^^ 

As  a result  of  this  accelerated  construction  program,  Nova  I bases 

were  developed  without  regard  to  long  range  planning  goals  and 
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facilities  expansion  was,  understandably,  haphazard. 

With  the  return  to  peacetime  in  the  late  1940's,  the  Navy  found 
itself  with  a tremendous  inventory  of  physical  assets,  much  of  which  hod 
been  sporadically  conceived,  hastily  built,  and  surplus  to  then-present 
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needs.  Many  of  these  assets,  built  “for  the  duration",  were  vacated 

and  placed  in  caretaker  status,  awaiting  Further  developments  or  policy 

. . . 13 

decisions. 


These  assets  were  reactivated  during  the  Korean  War  in  the  early 
1950's,  and  were  augmented  with  additional  construction,  as  dictated 
by  prevailing  needs. 


The  several  years  of  peace  that  followed  the  end  of  the  Korean  War 
permitted  a careful  evaluation  of  military  needs  and  assets.  As  a logical 
result  of  this  analysis,  it  was  conclu  *ed  that: 


I . The  physicol  inventory  of  military  property  was  attaining 
very  large  proportions  and  a workable  system  of 
management  must  be  developed; 

2.  The  "image"  of  defense  insta  I lotions  most  be  upgraded 
to  occommodate  the  demands  of  a peacetime  military 
force  which  was  increasingly  voluntary  and  of  professional 
stotus; 

3.  The  best  way  to  satisfy  these  demands  was  to  institute  a 
program  for  comprehensive,  long  range  facilities 
planning,  programming  and  implementation.^^ 
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Facilities  plonning  in  the  Navy  got  its  real  start  in  September  1952 
through  the  Master  Shore  Station  Development  Program  (MSSCr)J^ 
Although  this  program  was  somewhat  comprehensive  in  scope,  addressing 
the  total  projected  facilities  development  needs  of  the  various  installa- 
tions, it  was  hampered  by  inadequate  management.  This  was  due  both 
to  a general  pre-occupation  with  the  Korean  Wai  and  subsequent 
demilitarization,  and  to  a scope  and  methodology  which  could  not  be 
handled  efficiently  by  the  assigned  staff. 

The  MSSDP  vested  authority  for  determination  of  facilities  require- 
ments, evaluation  of  existing  assets,  and  preporation  of  "master  plans" 
for  projected  physical  development,  in  the  command  of  each  installation. 
NAVFAC  (then  known  as  the  Bureau  of  Yards  and  Docks)  was 

only  indirectly  Involved  in  the  process,  os  technical  consultant  to  the 
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installations'  public  works  departments. 

In  theory,  the  program  appeared  reasonable,  but  in  practice  the 
planning  tasks  delegated  to  the  staff  were  voluminous  and  the  output  of 
paperwork  became  a burden  to  all  levels  of  participotion . More 
imporrantly,  the  separote  determination  of  focilitles  requirements  by  each 
command  often  resulted  in  excessive  estimates  of  needs,  which  could  not 
possibly  be  satisfied  with  prospective  appropriations.  By  the  lote 


1950's,  the  MSSDP  was  recognized  to  be  unrealistic  and  ineffective;  it 
was  subsequently  pronounced  a foilure,  and  "master  planning"  disappeared 
for  a few  years . ^ ^ 


Navy  planning  became  systematized  in  1960,  when  the  Secretary  of 

the  Navy  Issued  a directive  establishing  the  Naval  Shore  Facilities 
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Planning  and  Programming  System,  called  SFPPS.  This  action  was 

strongly  influenced  by  the  policies  of  (then)  Secretory  of  Defense  Robert 

McNamara,  incorporating  the  principles  of  the  Planning,  Programming, 

Budgeting  System  (PPBS)  developed  for  the  Department  of  Defense  (DOD)  by 
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the  Rand  Corporation.  Friedmann  notes  the  success  of  PPBS  In  the  DOD 
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and  cites  it  as  a "clear  insfonce  of  allocative  planning."  A represen- 
tative of  the  Rand  Corporation  hos  stoted,  "Centrally  controlled  plonn'ng 

in  the  DOD  since  1961  must  be  regarded  as  one  of  the  mojor  planning 
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experiments  of  all  time," 

In  April  1960,  the  Chief  of  Noval  Operotions  implemented  the 

Secretary's  directive  by  developing  a format  and  methodology  for  tne 
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SFPPS  and  tasking  NAVFAC  with  administrative  responsibility.  This 

was  a milestone  event  in  Naval  facilities  plonning,  which  promised  to 

bring  needed  order  to  a chaotic  situation  (much  as  Secretary  Southard 
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had  perceived  in  1825). 
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The  system  was  highly  rational,  proceeding  from  the  brood  to  the 
specific.  Total  projected  Navy  force  structure  and  various  operating 
plans  were  reviewed  at  headquarters  level  to  determine  overall  mission 
requirements  and  logistic  support  needs  on  a brood  geographic  basis. 
These  were  then  translated  into  mission  and  tasks,  and  workload  and 
staffing  levels  for  individual  installations. 


The  system  was  intended  to  eliminate  the  excessive  and  often 

.perfluous  project  requests  typical  of  the  earlier,  (M5SDP),  progiom, 

and  to  limit  construction  expenditures  to  only  the  most  essentiol  needs 

of  the  installations  on  o priority  basis.  Order  and  austerity  were  the 

keynotes  of  the  system,  and  aesthetic  considerations  were  barely 
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acknowledged . 

The  thrust  of  the  SFPP5,  initially,  was  confined  to; 


1 , Statistical  derivation  and  quantificotlon  of  those  facilities 
required  by  an  installation  to  vjccomplish  its  assigned  mission, 
tasks  and  workload,  and  to  accommodate  its  assigned 
personnel  and  equipment.  This  wos  accomplished  through  use 
of  established  planning  factors  ond  criterio  contained  primarily 
In  NAVFAC  Manual  P-80,  "Facilities  Plonning  Factors  for 
Naval  Shore  Activities". 


2.  Quantification  and  evaluotlon  of  existing  facilities  assets; 

3.  Determination  of  facilities  excesses  end  deficiencies; 

4.  Disposition  of  excess  assets,  through  demolition  or  disposal; 
and, 

5.  Programming  of  new  construction  to  satisfy  the  computed 
facilities  deficits. 

These  tasks  were  performed  by  the  NAVFAC  EFD  with  assistance 
from  the  respective  installation,  but  the  total  process  was  executed  in 
17  separate  steps  Involving  a wide  variety  of  inputs.  Figure  4 depicts 
the  organization  and  functional  cycle  of  the  SFPPS. 

Despite  the  obvious  improvements  in  statisticol  quantification  of 

needs  and  inventory,  the  SFPPS  experienced  growing  pains.  An  excellent 

if  highly  critical  arsalysis  was  mode  in  July  1964  in  which  weaknesses 

27 

were  noted  in  each  step.  Among  other  things,  the  system  placed  little 

emphasis  on  physical  design  aspects  such  as  facilities  siting  ond  land  use, 

28 

and  master  planning  was  non-existent  in  the  system. 

In  1961 , NAVFAC  published  its  Manual  P-340,  "Procedures  fo. 
Planning  Naval  Shore  Facilities",  which  outlined  technical  planning 
methodology  in  great  detail,  and  called  for  the  preporation  of  General 
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Development  Maps  for  every  Naval  and  Marine  Corps  installation. 

These  maps,  while  showing  existing  and  proposed  facilities,  along  with 
pertinent  regional  and  vicinal  foctors,  were  noi  "master  plans".  They 
did  not  evolve  from  a comprehensive  analysis  of  physical  and  environ- 
mental considerations  within  and  around  the  installation  and,  as  a 
result,  were  subject  to  frequent  change.  The  General  Development  Maps 
were  not  occomponied  by  a text  and  were  thus  unable  to  address 
qualitative  Issues,  such  as  planning  policies,  goals,  objectives  or  con- 
cepts for  facilities  development.  Annual  updates  were  specified  and 
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were  required  to  maintain  currency. 

The  NAVFAC  P-340  manual  defined  "technicol  planning"  os  "a 
process  to  determine  the  land  and  physical  facilities  needed  to  satisfy 
military  operational  and  functional  requirements.  It  includes  the  analysis 
and  evaluation  of  land,  water  area  and  oir  space;  site  selection;  deter- 
mination of  buildings,  structures  and  other  improvements  best  suited  to 
satisfy  the  facility  requirements;  design  of  the  physicol  arrangement  of 
the  facilities;  and,  assurance  of  the  engineering  and  construction 
feosibility  of  the  proposed  development,"  While  this  definition  relotes 
to  "master  planning"  in  the  Navy  concept,  the  term, "technical  planning", 
was  defined  as  an  aspect  of  "civil  engineering",  reflecting  the  pervading 
orientation  of  the  bureau  management.  This  situation  lasted  for  seven 
years. 
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To  accommodate  the  recognized  need  for  a dedicated  physical  and 

environmental  analysis  of  installation  development,  NAVFAC  published, 

in  1968,  the  Navy's  first  real  master  planning  directive.  This 

instruction  describes  a process  for  master  planriing  of  Naval  shore 

installations,  to  assure  their  present  and  future  capability  to  accept  the 
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required  facilities  in  an  efficient  and  appropriate  manner. 

The  master  planning  instruction  was  given  strong  support  by  the 
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adoption  of  the  Logistic  Support  Requirements  system  in  1967.  This 
system  was  designed  to  identify  all  tasks,  functions  and  worklood  to  be 
accomplished  by  an  installation  over  a projected  eight  year  period.  The 
LSR  system,  as  it  is  known,  provided,  through  a detailed  questionnaire 
format,  projected  operational  workload  in  terms  of  mission,  tasks  ond 
functions;  installation  organization  and  staffing  requirements;  functional 
inter-relationships,  both  internal  and  external;  loading  plans,  equipment 
allowance  lists  and  workload  analysis.  The  basic  document,  once  pre- 
pared by  the  installation  and  approved  through  chain-of-commond 
review,  was  to  be  maintoined  current.  It's  primary  benefits  to  master 
plonning  were  to  (1)  furnish  a wealth  of  current  organizational  and 
operational  data  in  usable  form  and  (2)  extend  the  projected  time  horizon 

for  planning  clearly  into  the  ’mid-range"  period;  i.e.,  three  years 
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beyond  earlier  five-yeor  projections. 
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Unfortunately,  the  LSR  system  fell  short  of  its  promise  and  was 

abandoned  in  1973;  there  simply  was  not  sufficient  manpower  available 

at  the  installations  to  effectively  compile  and  maintain  the  data  required. 

The  LSR  system  suffered  from  the  same  malady  that  had  disabled  the 
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Master  Shore  Stotion  Development  FYogram  15  years  earlier. 


The  Navy  master  planning  instruction  is  now  being  revised  and 
expanded  to  provide  for  planning  of  regional  complexes,  such  as  the 
Naval  Base  in  San  Diego  which,  with  18  separate  installations,  is  the 
largest  military  complex  in  the  United  States;  and  of  logistics  support 
systems,  such  as  ordnance,  RDT&E,  supply,  etc,,  on  a Novy-wide  basis,' 


The  original  instruction  has  been  amended  several  times  over  the 
years  in  response  to  changing  conditions  in  the  Department  of  Defense 
and  to  reflect  the  impact  of  changing  policies  and  attitudes  on  o nation- 
wide basis;  for  example,  the  growth  of  environmental  concern  and  the 
onset  of  economic  austerity  in  federol  spending.  The  main  thrust  of  each 
update  was  to  equate  master  planning  productivity  with  available  resources.' 
The  consolidation  of  NAVFAC  EFD's  in  July  1970  resulted  in  much  larger 
geographic  areas  to  serve,  without  a commensurate  increase  in  staff. 

There  was  a real  dilemma  in  occommodating  a growing  workload  with  a 
limited  and  stable  work  force.  The  originol  master  plan  instruction  called 
for  "preliminary"  and  "final"  master  plans,  the  latter  to  be  prepared  only 
when  required  and  directed  by  Headquarters.  A subsequent  revision,  in 
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1971,  specified  "Phase  I"  and  "Phase  H"  master  plans;  the  latter,  again, 

subject  to  special  authorization.  The  "preliminary"  and  "Phase  1"  master 

plans  were  essentially  proposed  land  use  plans,  with  detailed  siting 

limited  to  facilities  of  high  importance  or  interest.  "Final"  and  "Phase 

11"  plans  provided  siting  configuration  for  all  approved  facilities 

requirements.  In  retrospect,  few  "final"  or  "Phose  II"  moster  plans  were 

completed,  but  the  "preliminary"  and  "Phase  I"  plans  required  perhaps 
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three-quarters  of  the  total  effort.  The  instruction  also  required  all 

targeted  master  plans  to  be  completed  within  a five  year  schedule,  and 

then  to  be  updoted  on  a three  year  schedule,  reso"  ces  permitting, 
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Resources  hove  not  permitted  the  realization  of  ».  goal. 

At  each  successive  revision,  the  Navy  planning  system  has  become 
more  complex  and  comprehe.isive;  new  and  more  detailed  planning 
factors  and  criteria  have  been  incorpc>'ated,  new  and  longer  forms  are 
used  for  onalysis  and  reporting,  and  the  scope  of  planning  purview  has 
been  expanded  both  internally  (intro-station)  ond  externolly  (to  include 
the  installation  environs). 

In  its  earliest  years,  the  Naval  plonning  system  reflected  a some- 
what autonomous  establishment  in  which  decisions  could  be  made  and 
actions  accomplished  in  a relative  vacuum.  Although  a directive  for 
"regional  planning"  was  issued  in  1955,  most  planning  was  performed 


on  an  individual  installoHon  basis,  with  little  regard  to  the  interface 
between  either  the  installation  ond  its  military  neighbors  or  '•elotives, 
or  the  installation  and  the  surrounding  civilian  community.  This 
approach  exemplified  “insular"  planning,  in  which  the  military 
establishment  was  presumed  to  function  in  a totally  isolated  environ- 
ment - a concept  that  could  rx>t  meet  the  demands  of  today's  urbon 
38 

situation. 

Current  revisions  to  the  Novy’s  master  plan  instruction  emphasize 
a higher  concern  for  environmental  issues  and  a higher  level  of  inter- 
face between  the  military  and  civilian  communities.  Considering  the 
typical  urban  waterfront  location  of  most  Naval  activities,  it  would 
oppear  that  the  system  is  maturing  in  a responsive,  articulote  manner. 
Figure  5 diagrams  the  master  plan  process. 
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c. 


RECENT  IMPACTS  ON  THE  SYSTEM 


To  afford  a clearer  perspective  of  the  Navy  planning  universe,  the 
following  paragraphs  summarize  some  of  the  recent  impacts  that  have 
shoped  the  current  approach.  These  impacts  can  be  viewed  as  emanating 
from  two  directions;  internol.  from  within  the  defense  establishment,  and 
externol,  from  other  governmental  agencies  or  the  civilian  community. 

1 . Significant  internal  impacts  include: 

a.  The  Shore  Establishment  Realignment  program,  announced  in 
April  1973,  without  prior  disclosure,  resulting  in  base  closures 
and  realignments  on  a Navy-wide  basis; 

b.  The  cessation  of  United  States  involvement  in  Vietnam,  returning 
thousands  of  military  personnel  to  stateside  duty  and  the  Navy 

to  peacetime  status.  This  action  resulted  In  a smaller  Navy 
worldwide,  but  a heavier  concentration  of  operations  at 
domestic  port  locations; 

c.  The  growth  of  national  economic  austerity,  requiring  severe 
cutbacks  in  Navy  funding  and  calling  for  a diligent  examina- 
tion of  development  priorities; 
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d.  The  adoption,  by  the  Deportment  of  Defense,  of  heavy  and 
wide  ranging  environmental  policies,  requiring  o re-shuffling 
of  fiscal  priorities  in  the  Navy,  and  of  technical  planning 
responsibilities  throughout  the  NAVFAC  organization.  The 
Secretary  of  the  Novy  issued  a directive  in  1972  establishing 
procedures  for  compliance  with  the  Notional  Environmental 
Policy  Act  (NEPA)  of  1969,  and  requiring  preparation  of  an 
Environmental  Impact  Assessment  for  all  construction  projects 

39 

submitted  for  Congressional  authorization  and  app>rnpriation . 

An  Environmental  Impact  Stotement  is  required  wherever  a 
significant  impact  Is  convemplated; 

e.  The  inception  of  computerized  planning  date,  covering 
installation  facilities  requirements,  physical  plant  inventory, 
facilities  excesses  and  deficiencies,  and  Militory  Construction 
Program  Objectives.  This  step  provides  more  current  data, 
faster  data  retrieval,  and  more  flexibility  in  data  format 
through  use  of  various  printout  configurations; 

f.  New  and  more  restrictive  facility  siting  criteria,  limiting  con- 
struction in  areas  subjcv-t  to  high  noise  levels  from  aircraft 
operations,  seismic  activity,  and  explosive  safety  hazards. 

i 
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2. 


Significant  externol  impacts  include; 


a.  The  issuance  of  Executive  Order  11508  in  1972,  in  which 
federal  properties  (primarily  military)  wore  to  be  scrutinized 
to  determine  what  may  be  excess  to  departmental  needs.  This 
policy,  implemented  through  the  General  Services  Administra- 
tion, which  is  conducting  on  on-going  survey  of  federal  land, 
has  resulted  in  the  declaration  as  excess,  of  considerable 
military  property  which  was  alledgedly  being  put  to  less  than 
its  highest  and  best  use.  The  Chief  of  Noval  Operations  hos 
required  all  Naval  installations  to  prepare  and  maintain  real 
property  utilization  maps  and  reports  showing  how  their  land  is 
being  used,  or  proposed  for  use;^^ 

b.  The  adoption  of  restrictive  environmentol  policies  by  other 
governmental  agencies  - federol,  state  and  local  - with  which 
the  Navy  must  comply,  or  attempt  to  comply,  depending  on 
the  level  of  jurisdiction  opplicable^ 

c.  The  continued  growth  in  size  and  density  of  coastal  urban 
areas,  which  impacts  ever  more  heovily  on  the  Navy  as  a prime 
user  of  water  and  shoreline  resources,  requiring  a continual 
survey  of  actual  and  potential  encroachments; 
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d.  The  issuance  of  Office  of  Management  and  Budget  Circular 


A-95  in  1969,  which  directed  all  federal  agencies  to  coordinate 
their  planning  ar»d  development  programs  with  those  of  local 
agencies.  This  directive  set  up  “regional  clearinghouses", 
usually  the  areo  council  of  governments,  to  review  and 
coordinate  federal  projects  having  impacts  on  th  local  environ- 
ment. This  procedure  has  had  a pronounced  effect  on  the  Navy 
in  urban  coastal  areas  by  giving  strong  public  visibility  to 
military  development  plans. 

Within  the  purview  of  Navy  planning,  these  issues  have  required 

major  adjustments  to  the  modus  operandi: 

o.  An  expeditious  review  of  land  use  development  ond  management 
policies  and  of  facilities  planning  programs  for  which  the  impetus 
was  not  anticipated; 

b.  A deferral  of  nriuny  desirable,  but  less  essentiol,  construction 
projects  requiring  adjustments  to  implementa*. ion  plans  and 
schedules; 

c.  A realignment  of  planning  resources,  both  people  and  money, 
to  meet  the  challenges  impelled  by  the  growth  of  environmental 
concern  in  both  the  public  (governmental)  and  private  (community) 
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sectors.  The  net  effect  has  been  the  deferral  of  targeted,  on- 
going planning  projects  in  favor  of  non-targeted,  "brush  fire" 
planning  (or  quasi  planning)  efforts  which  require  immediate 


response. 

4.  Some  of  the  more  formidable  and  imaginative  programs  that  have 
originated  within  the  Navy  planning  community  are; 

a.  The  Base  Attractiveness  program,  instituted  by  tne  Chief  of 
Naval  Operations  to  improve  the  external  appearance  of 
Naval  installations  and  to  encompass  broader  Defense  Deport- 
ment objectives  regarding  the  improvement  of  the  totol 
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environment  and  quality  of  life  at  milltory  bases; 

b.  The  Air  Installations  Compatible  U^^e  Zones  program,  originated 
by  the  Navy  to  protect  essential  Naval  and  Marine  Corps  air 
stations  against  urban  encroachment,  ond  to  assure  compatible 
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land  use  for  both  the  military  and  civilian  communities; 


c.  Regional  planning  for  Naval  complexes,  conducted  along 

functional  lines,  to  address  multiple  activity  requirement:,  and 

43 

problem  areas  on  n mocro-planning  basis; 
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d.  Systems  planning  for  Naval  logistics  support  functions,  con- 
ducted on  a coastwidc-  or  Navy-wide  basis,  as  applicable,  to 
determine  optimol  shore  support  c.  ^ability  for  response  to  the 
needs  of  the  operating  forces  afloat; 

c.  Advocacy  planning,  In  appropriate  circumstances,  to  identify 

the  various  actors  in  a complex  planning  issue  and  to  under- 

star.a  and  appreciate  their  legitimate,  but  often  divergent, 
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viewpoints; 

f.  Process  planning,  on  alternotive  to  the  end-state  document 

approach,  which  lends  credibility  to  focilities  planning  os  a 
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continual  and  dynamic,  rather  than  o static,  activity. 

The  Navy  planning  universe  hos  expanded  considerobly  in  the  last 
few  ye  -'s,  and  it  is  not  likely  to  shrink.  Meeting  the  multitude  of  demonds 
in  a competent  and  timely  manner  has  not  been  an  easy  task  and  has  no' 
been  uniformly  successful.  In  ortempting  to  do  so,  however,  the  pos'ure 
of  Navy  planning  has  been  changed  in  on  olmost  revolutionary  monner. 

The  practice  of  technical  master  planning  hos  absorbed  the  additional 
roles  of  program  management  and  public  relations  marketing.  The  I'Javy 
planner  is  now  deeply  involved  in  public  heorings,  public  presentations, 
inter-agency  rap  sessions,  and  other  quasi  political  activities  that  were 
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I imaginable  ten  years  ago.  Insylar  planning  appears  to  be  gone  forever, 
and  the  Navy  now  plans  os  port  'f  tt  e total  community. 


i 


The  following  sections  of  this  poper  examine  the  post  performance 
and  current  direction  of  the  Novy's  master  planning  program  and  provide 
some  guidelines  for  future  management  policy. 
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D. 


COMPARATIVE  PLANNING  CONCEPTS 


The  cose  for  long  range,  comprehensive  planning,  originated  in  the 
late  I920's  and  advocated  by  T . J.  Kent  and  others  into  the  early  I960's, 
has  since  fallen  into  a state  of  disrepute.  When  an  institution  foils,  it 
usually  falls  hard,  and  the  classic  planning  model  has  suffered  scathirsg 
criticism  in  recent  years.  It  has  been  pronounced  not  only  misdirected 
and  ineffective,  but  the  source  of  critical  damage  to  the  general  public 
and  the  planning  profession  alike. 

The  classic  planning  model,  as  the  Kentian  approach  has  been  termed, 
conceives  a predictable  and  desirable  end-state  to  which  all  policies  and 
programs  should  be  oriented.  The  principal  tenets  of  this  concept  ore 
that  the  master  plan,  or  general  plon,  should  be: 

1 . "Comprehensive",  in  that  it  includes  all  physicol  ospects  of  the 
environment,  considering  economic,  social,  cuiturol  ond  political 
factors  which  determine  physical  needs  and  their  meons  of  satisfaction; 

2.  "Long-range",  in  that  it  looks  as  far  as  possible  into  the  future  ond, 
depending  on  personal  interpretation,  either  seeks  to  accommodate 
the  predicted  community  needs  ot  that  point  in  time,  or  to  shape  a 
future  environment  which  will  be  appropriate  to  those  preconceived 
needs; 
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3. 


"General",  in  fhat  it  is  a "guide",  rather  than  a "program",  for 
physical  development.  In  this  regard,  it  occommodates  incrementol 
change  with  minimal  revision  by  avoiding  the  specific  issues  of  cost, 
procedure  and  schedules,  and; 

4.  "Physically  oriented",  in  that  it  focuses  on  considerations  of  private 

land  use,  circulation  and  public  focilities  and,  more  recently, 
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housing,  recreation,  open  space,  public  transit,  etc. 

This  traditional  planning  approoch  has  guided  the  efforts  of  the  great 

majority  of  local  planning  offices  around  the  county  and,  os  will  be  seen, 

the  Navy's  planning  establishment  as  well.  It  is  or>  outgrowth  of  the 

technicol  disciplines  from  which  it  originated;  i.e.,  orchitecture, 

engineering,  landscape  architecture,  and  is  thus  charocterized  by  a 

well  ordered  and  somewhat  static  orientation.  The  physical  bios  of  urban 

planning  wos  focused  by  the  Housing  Act  of  1954  (Article  701 ), sustained 

by  the  curricula  of  all  mojor  planning  schools  and  endoised  by  the 
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American  Institute  of  Planners  until  1967. 

In  general,  the  opponents  of  the  concept  argue  that  it  is,  at  be.', 
inappropriate  to  the  real  needs  of  contemporary  urban  society  and 
designed  for  failure.  At  worst,  it  is  an  elitist  exercise  in  futility  which 
is  supported  by  dominant  and  reactionary  political  interests. 
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Specifically,  they  maintain  that  the  future  is  impossible  to  predict 
with  any  degree  of  reliability;  that  "comfrehensiveness" , while  needed, 
is  mis-stated  in  the  Kentian  doctrine;  that  a focus  on  physical  develop- 
ment is  inadequate  to  cope  with  diverse  human  needs  in  a pluralistic, 
democratic  society;  and,  that  a scope  "generol"  enough  to  avoid  frequent 
amendment  renders  the  plan  useless  in  a real  world  situation. 


The  critics  claim  that  the  scale  of  urban  problems  demands  o sense 
of  urgency  in  their  approach,  thus  a focus  on  immediate  or  short-ronge 
objectives;  the  scope  of  urban  problems  demands  at  least  equal  consid- 
ation  of  social,  economic,  culturol,  political  and  environmental  factors, 
thus  a truly  interdisciplinary  approoch;  and,  the  structure  of  urban 
society  demonds  o high  level  of  citizen  involvement,  thus  a multiple 
odvocacy  approach.  Furthermore,  they  attack  the  "comprehensive  - 
general"  dichotomy  on  the  basis  that  the  terms  are  mutually  exclusive. 
The  most  frequent  criticism  is  with  the  matter  of  implementation;  that 
plans  don't  get  implemented  because  they  are  not  politically  feasible. 
The  reclities  of  the  political  context  in  which  the  master  plan  Is  placed 
demand  that  it  be  both  specific , to  be  of  any  real  use  for  decision- 
making In  the  legislative  body,  and  flexible,  so  as  to  not  bind  the  hands 
of  elected  public  officials  responding  to  their  constituents. 
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The  thrust  of  the  attack  on  the  classic  planning  model  has  come, 
understandably,  from  the  plaruring  profession  itself.  It  is  not  necessary 
here  to  review  the  specific  charges  and  their  rationole,  but  the  more 
common  themes  can  be  summarized.  They  are  characterized  by  an 
intriguing  and  colorful  display  of  terminology . 


The  classic  planning  model  has  been  termed,  "allocative"  planning 

by  Friedmann,  in  which  limited  public  goods  are  distributed  in  a zero 
48 

sum  game;  "rational"  planning  by  Braybrooke  and  Lindblom,  which 

purports  a single  best  answer  to  each  of  myriod  and  complex  problems, 

while  real  world  decision  moking  plods  along  os  "disjointed 
49 

incrementalism";  "end-state"  planning  by  Davidoff,  involving 

utopian  approaches  developed  by  "volue -neutral  ideolists";^^ 

"detached"  planning  by  Hansen,  who  berates  the  typical  seporation  of 

planning  from  actual  decision-making;^^  "technocratic"  planning  by 

Toffler,  which  is  described  as  "econcentric,  short-sighted  and 
52 

undemocratic."  Meyerson,  Banfield  and  Altshuler,  among  others, 

have  olso  commented  eloquently  on  the  dire  stote  of  the  ort,  as 

53 

summarized  by  Bolan  in  his  excellent  article  of  1967. 


The  literature,  however,  is  not  solely  a counsel  of  despair.  In 
response  to  this  "crisis",  new  approaches  have  been  set  forth  by  the 


more  sensitive  critics.  Branch  speaks  of  "continuous  planning"  as  a 
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"process"  in  lieu  of  a "product";  Dovidoff  cal  Is  for  "advocacy 

planning"  as  a means  to  democratic  decision  making  in  a pluralistic 

society;^^  Fogin  advocates  "policy  plonning"  as  a way  to  get  political 

56 

support  for  plan  effectuation;  Friedmann  defines  "innovative 

planning"  os  a radical,  action-oriented  approach  to  contemporary 

problem  solving;^^  and,  Toffler  creates  a "strategy  of  social  futurism", 

which  expands  the  scope  and  horizon  of  traditional  planning  and 

58 

examines  a host  of  possible  future  environments.  More  conservotively, 

Altshuler  speaks  of  the  need  for  "mid-range"  planning,  with  the  promise 

59 

of  higher  professiorxil  credibility,  and  Bolan  calls  for  a reconsideration 


of  the  "rational  planning  model",  based  on  recent  advances  In  the  field 

, . 60 

of  policy  science. 


The  list  could  go  on,  but  that  Isn't  necessary.  While  the  terminology 
Is  imaginative  and  varied,  the  new  concepts  have  much  In  common. 

They  all  emphasize  the  need  for  responsiveness  to  numerous  and  diverse 
requirements  and  for  flexibility  in  accommodoting  ever-changing  condi- 
tions and  attitudes.  This  implies  a highly  political  and  generalized  role 
for  the  planner,  aimed  at  coordination,  motivation  and  problem  solving, 
rather  than  a specialized  role  aimed  at  prediction,  prescription  and 
allocation . 
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The  Navy's  master  plon  program  is  oligned  with  the  classic  planning 
model,  having  all  the  requisite  qualities  defined  by  Kent.  There  are 
two  reasons  for  this:  (1 ) the  Navy's  program  was  formulated  in  the  mid- 
1960's,  after  the  Kentian  approach  had  peaked  but  before  it  had  plunged; 
and,  (2)  the  Navy's  program  is  highly  adaptive  to  this  concept,  having 
considerable  opportunity  to  make  it  work.  For  example: 

1 . The  Navy,  as  an  arm  of  the  Department  of  Defense,  is  an 
autocratic,  “closed"  society,  which  offords  o high  level  of 
control  over  policy  and  goal  formulation  with  minimol  social 
or  political  Intervention; 

2.  Funding  for  construction  is  relatively  assured  ond  proceeds 
from  a single  source  of  allocation;  thus,  economies  ore  viewed 
in  a relative  rather  than  an  absolute  sense  and  implementation 
Is  a systematic,  if  drawn  out,  process; 

3.  Defense  planning,  programming  and  budgeting  are  highly 
systematized  so  that  projections  can  be  made  with  a greater 
degree  of  confidence  than  in  the  civillon  sector;  and, 

4.  Military  ideology  stresses  order,  efficiency  ond  uniformity, 
oil  of  which  are  compotible  with  the  classic  planning  model 
and  which  are  supported  by  the  technical  and  physical 
orientation  of  the  Navy's  master  planning  approoch. 
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The  fundamental  thrust  in  military  facilities  planning  is  the 
accommodation  of  national  defense  requirements  and  all  other  issues  are 
subordinate.  The  achievement  of  an  efficiently  organized  shore 
establishment  is  considered  of  primary  importance  in  this  pursuit;  thus, 
the  case  for  long  range,  comprehensive,  physically-oriented  planning 
is  stated. 

Despite  this  apparent  congruity,  however,  the  Navy's  master 
planning  program  has,  in  practice,  experienced  many  of  the  pitfalls 
ascribed  to  the  classic  planning  model.  It  has  been  impacted  by 
changing  social  ond  economic  conditions  and  by  environmental  con- 
cerns, with  the  result  that  long  range  forecasting  is  far  from  reliable 
and  plan  implementation  is  protracted  and  erratic.  These  issues  are 
discussed  in  the  following  sections  to  determine  whether  the  criticisms 
leveled  at  planning  in  the  civilian  sector  might  apply  to  the  Navy  as 
we  1 1 . 


-■m 

-* 

■■m 


i 

f 

-i 

j 

§ 


— 41  ~ 


E. 


INFORMATION  SOURCES 


The  data  used  in  Part  II,  "Analysis  and  Critique",  consist  of  (1 ) 
statistical  information  on  master  planning  costs  and  accomplishments 
obtained  from  NAVFAC  headquarters,  and  (2)  professional  opinions 
obtained  from  persons  directly  involved  with  the  Navy  master  planning 
program,  civilian  staff  planners  employed  by  the  Novy,  civilian  planners 
who  have  worked  under  planning  service  contracts  to  the  Navy,  and 
military  or  civilian  personnel  at  installations  Fioving  a history  of 
experience  with  Navy  master  plans. 

Supporting  information  was  obtained  from  the  NAVFAC  Command 

Management  Plan  for  FY  1976,^^  o "Delphi"  survey  on  master  planning 

62 

conducted  by  NAVFAC  headquarters  in  1972,  vorious  Navy  planning 

directives,  a "Morket  Survey"  of  NAVFAC  services  and  customer 

63 

support  conducted  in  1975,  the  NAVFAC  10- Year  Command  History 

64 

(Shore  Facilities  Plonning),  and  published  articles  and  official  and 
personal  correspondence  as  appropriate. 

Professionol  opinions  were  solicited  by  means  of  questionnaires  pre- 
pared exclusively  for  and  distributed  to  selected  representatives  of  each 
survey  group.  Responses  were  tabuloted  and  analyzed,  and  consensus 
opinions  have  been  used  as  the  basis  for  the  following  evaluation. 
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The  questionnaires  were  structured  to  obtain  both  fixed  and  open- 
end  responses,  depending  on  the  information  desired.  Multiple-choice, 
fixed-response  questions  were  predominant  to  establish  consistency  in 
evaluation;  open-end  questions  were  used  wherever  the  possibility 
existed  for  unanticipated  responses.  All  questions  were  neutrally  coded 
to  minimize  response  set  and  were  sequenced  in  "hourglass"  mode, 
moving  from  general  to  specific  and  bock  to  general.  This  format  pro- 
vides maximum  reliability  for  evoluotive  purposes.^ 

Where  quantified  responses  were  desired,  participants  were  asked  to 
rate  the  item  numerically,  on  a "l-to-5"  basis,  with  "1 " representing 
the  most  positive  response,  "5"  the  most  negative  response,  ond  "3"  a 
neutral  position. 

The  survey  is  referred  to  as  the  "Master  Plonning  Survey''  in  the 
following  sections.  Completed  questionnaires,  indicating  the  consensus 
of  each  survey  group,  are  furnished  as  Appenrtix  B. 

The  Architect-Engineer  survey  questionnoire  wos  sent  to  six  firms 
which  hove  accomplished  master  plans  unrJer  contract  to  the  Na  /y . 

Under  this  arrangement,  the  contractor  performs  all  planning  tc'hs 
required  by  the  basic  n s^-uctions,  in  accordance  with  a scope  of  work 
prepared  by  Navy  planne  s and  under  the  dirertion  of  o Navy  planner- 
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in-chaige.  The  contract  it  normal !y  lerminoted  upon  acceptance  of 
the  completed  master  plan,  and  implementoHon  is  administered  "in- 
house"  by  Navy  planners. 

Of  the  six  firms  solicited,  only  three  responses  were  obtained,  but 
these  were  suitable  for  analysis.  Responses  were  reasonably  credible 
and  complete.  Of  108  possible  items,  103  were  answered  and,  of 
these,  18  indicated  a misunderstanding  of  the  question  or  type  of 
response  desired.  The  questionnaire  was  sent  by  letter  to  the  principal 
of  each  firm,  and  all  replies  were  completed  by  that  person. 

The  master  plans  prepared  by  these  three  flims  were  completed 
between  June  1974  and  October  1975,  but  were  prepared  occording  to 
the  earlier  (1971)  master  plan  instruction.  Only  one  of  the  three  moster 
plans  has  been  approved  by  the  Chief  of  Novel  Operations. 

The  Installation  survey  questionnaire  wos  sent  to  12  Naval  instollo- 

. . 66 

tions  located  In  the  Eleventh,  Twelfth  ond  Thirteenth  Naval  Districts. 
Nine  responses  were*  received  from  eight  instol  lotions,  tone  respondent 
submitted  two  replies),  which  formed  the  basis  for  anolysis. 

Re>.Pv/ns'*s  w^te  generolly  very  credible  ond  complete.  Of  279 
possible  i'erns,  Pj,”  were  answered  and,  of  thes*',  cr:l)‘  ten  indicated  a 
misunderstondin-j  of  the  questio'^  or  type  of  response  desired.  The 


questionnaires  were  sent  by  letter  to  the  commanding  officer  or 
equivolent  official  at  each  installation,  soliciting  a command  position 
on  all  Items.  The  replies,  however,  appeor  to  have  been  prepared  and 
returned  by  staff  personnel,  presumobly  in  the  civil  engineering  or 
facilities  planning  departments. 

Responses  were  received  from  three  Naval  air  stations,  two  Naval 
weapons  stations,  two  ordance  RDT&E  activities,  and  one  regional 
medical  center,  thus  furnishing  a good  cross-section  of  functionol 
categories.  These  Installations  have  master  plans  prepared  between 
April  1966  and  March  1974,  all  of  which  hove  been  approved  by  the 
Chief  of  Naval  Operations. 

Since  approval  of  the  master  plon,  three  of  the  nine  installations 
stated  a significant  chonge  in  mission  or  tasks;  two,  an  increase  in  work- 
load; two,  o decrease  in  workload;  and,  two,  a decreose  in  base  loading. 
Only  one  installation  reported  no  significont  changes  in  these  items. 

Five  of  the  instoHations  reported  no  significant  change  in  the 
surrounding  environment.  Those  noting  changes  referred  mainly  to 
physical  growth  and  development,  increased  environmental  concern 
within  the  community,  and  additionol  layers  of  government  - all  of 
which  presumably  impacted  on  the  instol  lotion  in  some  monner . 
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The  NAVFAC  questionnaire  was  sent  to  each  of  the  NAVFAC 
Erigineering  Field  Divisions  (EFD's)  ond  to  Headquarters,  which  have, 
collectively,  prepored  108  master  plans  and  regional  complex  plans. 

Of  this  total,  82  plans  were  prepared  "in-house",  the  balance  by 
planning  service  contract. 

Responses  were  received  from  headquorters  and  all  but  one  EFD, 
and  the  results  were  very  credible  and  complete.  Of  576  possible 
items,  552  were  answered  and.  of  these,  38  Indicated  a misunder- 
standing of  the  question  or  the  type  of  response  desired.  The 
questionnaires  were  sent  to,  and  completed  by,  the  master  planning 
brooch  manager  of  each  office. 

NAVFAC  headquarters  and  each  EFD  operate  under  somewhat 
different  conditions  regarding  management  policies,  staffing,  workload 
and  nature  of  total  planning  responsibilities.  These  were  reflected  in 
the  various  responses.  For  example,  NAVFAC  headquarters  does  not 
have  an  assigned  geographic  areo,  ond  does  not  administer  general 
development  maps  or  site  review  and  approval  within  the  master 
planning  branch.  They  do  ail  moster  planning  "in-house",  assisting  the 
various  EFD's  according  to  priorities  and  manpower  availability.  Head- 
quarters has  a considerable  responsibility  to  the  Deportment  of  Defense, 
Chief  of  Naval  Operations,  Secretary  of  Defense,  Secretary  of  the 
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Navy,  Materiel  Command  Systems  Commands,  and  other  bjreau  commands 
and  offices.  Furthermore,  the  headquarters  response  to  questions 
regarding  the  value  of  the  rrioster  plan  instruction  reveoled  a strong 
positive  bios;  understondable,  considering  that  they  wrote  it.  Atlantic 
and  Pacific  Divisions  a Jministe.r  substantial  work  in  foreign  countries 
which  have  unique  economic,  environmentol  ond  socio-political  impli- 
cations . 
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66  The  installations  surveyed  were:  Naval  Air  Station  Miramar,  San 
Diego,  California;  Naval  Torpedo  Station,  Keyport,  Washington; 
Naval  Regional  Medical  Center,  Oakland,  California;  Naval 
Postgraduate  School,  Monterey,  California;  Naval  Air  Station, 
Fallon,  Nevada;  Naval  Air  Station  North  Island,  Son  Diego, 
California;  Naval  Shipyard  More  Island,  Valle|o,  California;  Naval 
Weapons  Station,  Cor>cord,  California;  Naval  Weapons  Stotion,  Seal 
Beoch,  California;  Pacific  Missile  Test  Center,  Point  Mugu, 
California;  Naval  Air  Stotion,  Alameda,  California;  and.  Naval 
Support  Activity  Treasure  Island,  San  Francisco,  California 
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PART  II . ANALYSIS  AND  CRITIQUE 


A.  Program  Objectives 

B.  Program  Directives 

C . Program  Output 

D.  FVogram  Cost 

E.  Program  Effectiveness 

F . Program  Morragement 


PART  II;  ANALYSIS  AND  CRITIQUE 


A . PROGRAM  OBJECTIVES 

Objective  and  Critwia:  Define  the  objectives,  gools  and  policies 

of  the  Navy's  master  planning  program  and  estimate  the  extent  to  which 
they  have  been  met  or  complied  with. 

The  evaluation  is  based  on  review  of  the  Naval  Facilities 
Engineering  Command  (NAVFAC),  Command  Management  Plan, 
applicable  Navy  planning  directives,  and  responses  to  the  moster 
plonning  survey  conducted  for  this  paper. 

Backgroui  J;  "The  Command  Management  Plan  is  the  basic  planning 
document  of  the  Naval  Facilities  Engineering  Command.  It  reflects  the 
Command's  philosophy  of  management  by  programs  ond  management  by 
objectives.  This  management  process  compliments  the  Planning, 
Programming,  Budgeting  System  of  the  Department  of  Navy  and  the 
Department  of  Defense . " ^ So  says  the  Commander . 
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The  Command  Management  Plan  describes  the  various  progroms 
which,  collectively;  make  up  the  total  NAVFAC  responsibility,  state 
the  basic  Command  objectives,  define  the  intermediate  goals  for 
each  component  pro^am,  artd  explain  the  Command  policies  for 
accomplishment  of  each  program. 

Intermediate  goals  are  focused  on  considerations  of  product,  service, 
support,  improvement,  and  performance.  Product  and  service  goals 
concern  "externalities",  or  support  of  customers  while  the  other  three 
relate  to  internal  functions  of  the  organization.  FVoduct,  improvement 
and  performance  goals  are  measurable;  the  other  two  are  not.  Specific 
resource  allocations  ore  mode  toward  product,  service  and  support  goals 
and,  occasionally,  to  improvement  goals.  Performance  goals  ore,  in 
effect,  measures  of  accomplishment  toward  the  other  four  goals  and  ore 
r>ot  separately  funded. 

Master  planning  is  not  reolly  a separate  program,  but  on  element 
of  a larger  program  - Planning  and  Real  Estate.  It  is,  therefore,  a 
sub-progrom  which  possesses  the  chorocteristics  of  o full  progrom  in  thot 
specific  gools  are  stoted  for  its  execution. 

The  basic  Command  objective  applicable  to  master  planning  is, 

"to  ensure  that  the  shore  focilities  and  fixed  ocean  faclliti»/$  necessory 

to  support  the  Navy  ore  available  at  the  best  balance  between  require- 

2 

ment  and  economy."  The  language  is  straightforward,  but  doesn't 
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lend  iHelf  to  penetrating  anol;/iis.  The  oniy  real  implication  for 
master  planning  is  the  suggestion  of  on  oustere  approach. 


The  Command  product  goaSi  '<  master  planning  consist  of  annual 

targets  for  preparation  and  updating;  service  or>d  support  goals  oddress 

master  plannirsg  only  indirectly;  improvement  goals  c^l  for  development 

of  a concept  for  regional  and  systems  master  planning  teams;  and, 

performance  goals  are  to  “limit  effort  devoted  to  'untargeted  studies'  to 

15%  of  planning  effort",  and  to  “reduce  the  backlog  of  master  plans  greater 

3 

than  five  yeors  old  to  20%  of  totol.“  Accomplishment  of  product  and 
performance  gools  is  discussed  in  Section  C.,  “IVogram  Output",  and 
improvement  goals  are  discussed  in  Section  F.,  “Program  Moriogement “ . 

Commond  policies  applicable  to  master  planning  are  that: 


1 . “Shore  installation  and  facilities  plannirsg  will  be  performed 
'in-house*  to  the  maximum  extent  practicable"; 

2,  "Planning  for  the  provision  of  shore  instollotions  ond  focilities 
will  be  accomplished  in  time  to  provide  o basis  for  orderly 
programming  and  budgetirsg"; 

3.  “Planning  studies  will  be  sensitive  to  environmental  and 
community-oriented  constraints,  with  considerotion  given 
to  the  social  and  economic  impacts  of  planned  octions  on 
surrounding  civilian  communities.  Noise,  air  and  water 
polluting  planned  octiorss  will  be  minimized  and  due  con- 
sideration given  to  all  natural  environmental  foctors, 
operotioTKil  safety  arsd  energy  conservation."^ 


If  iy_Wipj.iJllJPiiil.il 


Th«$e  objecHvM,  goals  and  policies  speak  to  the  broad  issues  of  shore 
support  for  the  operating  forces,  and  to  external  output  and  interriol 
management  of  the  various  programs.  While  they  do  stress  timeliness  of 
accomplishment,  they  do  not  address  the  succinct  purpose  of  master 
planning,  nor  do  they  refer  to  quality  of  the  program  output  in  terms  of 
benefits  to  the  users.  For  these  items,  we  must  turn  elsewhere. 

The  Navy's  Shore  Instol  lotions  Planning  and  Programming  System 
(SFPPS)  was  initiated  in  1960.  The  basic  philosophy  of  the  system  was 
stated  in  positive  terms; 


The  primary  reason  for  a shore  facility  planning  system  is  to 
ensure  thot  the  effort  and  funds  expended  for  shore  facilities 
are  in  proper  balance  with  the  support  requirements  generated 
by  the  Operating  Forces  of  the  Novy.  Accordingly,  plons  for 
shore  facilities  must  be  based  upon  an  austere  opproach  to 
satisfying  firm  operational  requirements;  they  should  not  become 
a means  for  the  over-development  of  shore  facilities  to 
satisfy  the  whims  or  desires  of  individuals.  Planning  in  each 
of  its  successive  steps  must  adhere  to  reality  arxj  not  encompass 
utopian  goals  that  are  finoncially  unattainable.  Such  an 
approach  has  an  obvious  advantoge:  considerable  sovings 
should  accrue  from  the  reduction  in  expenditures  of  manhours 
and  paperwork  which  hove  in  the  past  been  required  for  plans 
that  hod  'ery  little  relation  to  true  requirements  and  hod  no 
chance  of  ever  being  funded.  ..Planning  must  be  a continuous 
process  ami  under  frequent  review  if  It  Is  to  produce  the 
maximum  bersefit  with  the  minimum  of  effort. 


As  noted  in  Section  1 .B.,  the  directive  did  not  mo'te  reference  to  master 
planning,  and  such  did  r>ot  exist  at  thot  time  os  an  official  planning 
function. 
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A revision  of  the  original  planning  directive,  which  appeared  in 
1962,  added  policies  concarn'ng  personnel  support  facilities  and  criteria 
for  their  design.  The  thrust  of  these  items  was  the  provision  of  an 
improved  physical  environment  for  living  and  working  which  should  be 
efficient  in  function  and  economical  in  cost.  The  latest  edition  of  this 
'iir^ctive,  dated  1972,  states:  “It  is  essential  that  the  facilities  necessary 
for  the  shore  (field)  activities  to  accomplish  assigned  missions  be  ocquired 
in  a timely  manner."^ 


The  first  Navy  directive  addressed  specifically  to  master  plannir>g 

appeared  in  June  1968.  It  stated: 

“In  order  for  NAVFAC  to  produce  moster  plans  capoble  of 
providing  factual  dota  and  sound  facilities  planning 
recommendations,  it  is  essential  that  the  plans  and  studies 
be  based  on. . .(volld  facilities  requirements).  Further,  it 
is  r>ecessory  that  this  planning  effort  be  monitored  at  critical 
stages  to  ensure  that  it  conforms  with  established  guidance, 
provides  c basis  for  selection  of  alternotive  solutions,  avoids 
theoretical  solutions  impracticol  to  implement,  and  reflects 
competent  and  professional  talent." 

Master  planning  was  defined  as; 

“The  scientinc  art  of  comprehensive  planning  performed  for  an 
octivlly  or  o complex  of  uctivities  to  assure  the  timely  and 
orderly  physical  development  of  facilities  required  to  support 
present  and  fun>re  mililory  operotions.  This  process  biends 
considerotioris  cf  the  total  environment  including  physi;ol 
chorocteristlcs,  uperotionol  necessities,  humon  inleresls, 
and  oreo!  of  i'»\ufual  concern  beyond  stotion  boundories." 


The  master  plan,  upon  approval,  wos  defined  as: 

"The  official  planning  document  for  the  Naval  activity 
or  complex  of  activities  covered  by  the  plan.  M represents 
in  graphic,  narrative  and  tabular  form  the  present 
composition  of  the  activity  ond  proposes  the  timely, 
efficient  and  orderly  physical  development  required  to 
perform  its  assigned  mission  and  to  meet  its  planned 
operational  workload. . .The  Master  Plan  also  provides 
information  useful  in  planning  the  operational  expansion 
of  the  octivity  beyond  its  present  mission,  up  to  its 
maximum  capability."^ 


Again,  many  good  words,  but  no  definite  statement  of  purpose. 


Subsequent  revisions  of  the  master  planning  directive,  made  in 
March  1971 , and  May  1974,  did  nothing  to  clarify  the  situation  except 
to  reflect  the  increasing  importarKe  to  planning  of  community  and  inter- 
governmental relotions.  New  requirements  were  added  ond  procedures 
altered,  but  the  document  remained  bosically  o recipe  telling  "what  it 
is"  and  "bow  to  do  it". 


The  most  recent  evolution  of  the  directive,  dated  December  1975,  is 

highly  descriptive  in  terms  of  definitions  ond  methodology;  also,  it  adds 

further  requirements  while  stressing  the  need  for  flexibility  in  the  approach 

to  individual  situations.  It  defines  planning  as, 

"The  means  of  providing  for  the  efficient  and  orderly- 
development  of  the  real  estate  and  focilities  resources  of 
naval  installations  ond  shore  activities.  " Continuing, 

"The  planning  process  is  a multi-disciplinary  effort  and 
gives  full  consideration  to  the  total  environmef>t, 
including  physical  characteristics,  operational  require- 
ments ond  human  concerns.  The  process  is  also  sensitive 


and  responsive  to  the  noals  and  concerns  government  on 
the  local,  state  and  federal  levels.  Federal  government 
policies  in  areas  such  os  the  environment,  energy  and 
regional  planning  are  implemented  through  the  master  plan 
progrcm . 


Porhaps  the  closest  to  a legitimate  statement  of  purpose  for  master 
planning  is  contained  in  a relatively  early  Navy  directive,  issued  in 
Februory  1968.  Master  planning,  under  the  Shore  Focilities  Planning  ond 
Programming  Systerr,  was  in  its  infancy  and  this  directive  ociuoMy  pre- 
dated the  NAVFAC  master  planning  instruction.  It  stated- 

"(Master  plans)  will  become  the  medio  for  maintaining 
continuity  in  future  planning  ond  development,  thus 
obviating  problems  associated  with  changes  of  Command 
and  indivlJuol  preferences.  Approved  Master  Plans  will 
be  utilized  for  siting  oil  future  facilities  to  ensure  rr.oximum 
economy  of  construction  and  operating  efficiency  and  for 
evaluating  the  capability  of  the  activities  to  meet  their  ^ 
ossigned  missions  ond  ony  contemplated  chonges  thereto.  " 


Discussion;  The  gist  of  the  above  statements  oppeors  to  be  thot  tiie 
basic  pi-rpose  of  the  Shore  Focilities  Plonning  and  Programming  System  is 
to  support  the  timely  ocqulsitlon  of  facilities  needed  by  shore  instoMations 
to  occomplish  their  assigned  missions.  It  follows,  then,  thot  the  basic 
purpose  of  the  master  ploming  program  is  to  achieve  functionull)  efficient 
o-nd  well  ordered  physical  plans  whicn  ore  configured  oppropriotely  to  the 
Ins  to  Motion  mi-  'on  ond  v/ork  lood  and  are  eccnorniro  I to  ucqu  i re  and 
ma’ntyin.  Secondary  concerns  on-  tlien;  il  ' the  rapobii'i,  for  orderl) 


physical  expansion  1o  accommodate  possible  but  unforereen  future 
requirements;  (2)  compatibility  with  civilian  regional  and  community 
development  policies  and  programs  to  avoid  problems  of  encroochment 
and  o poor  public  Image;  (3)  support  for,  or  adherence  to,  relevont 
federal  policies  and  programs  oddressing  the  physicol  environment; 

(4)  adoition  of  credibility  to  the  Defense  Department’s  Planning,  FVo- 
graniming.  Budgeting  System  as  it  affects  Noval  shore  facilities 
ocquisition  and  manogement;  and,  (5)  enhancement  of  the  installation's 
physical  environment,  to  increase  internal  morale  and  externol 
acceptonce. 

While  these  secondary  concerns  appeor  to  reflect  the  x.tent  of  the 
documents  reviewed,  they  arc  not  necessarily  in  order,  nor  arc  they  all- 
inclusive,  Also,  it  appears  rhot  they  are  not  wholh'  complementary,  and 
thot  trade-offs  might  be  nee'-fed  in  the  c.  ' t for  their  attainment. 

The  master  planning  survey  solicited  opinions  on  program  goal 
ottainment  through  questionnaires  which  were  submitted  to  three  groups 
as  discussed  in  Part  I.E,,  "Information  Sources",  These  groups  are 
referred  to  as  "Stoff",  "Consultants",  and  "Installations"  in  the  following 
analyses.  Responses  were  aggregated  to  form  a consensus  for  each  group, 
;ind  ore  summari,:r  ■ he  following  parographs. 
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1 . There  was  generoi  agreement  that  the  master  plan  pro- 
gram has  been  "reasonobly"  successful  in  meeting  the 
stoted  goals  and  objectives,  recognizing  that  these  are 
normally  given  as  "requirements"  and  "definiticns"  in 
the  official  directives. 


2.  Areas  of  highest  achievement  were  considered  to  be; 

a.  Projection  of  a good  physical  environment  for 
the  installation  which  would  er.honce  the  public 
image  and  bolster  nuirale  of  assigned  personnel; 

b.  Provision  for  attainment  of  order  ond  efficiency 
in  facilities  development  ond  utilization; 

c.  Suitability  of  plonned  development  to  installa- 
tion mission  and  workload  accomplishment; 

d.  Provision  of  capability  for  expansion  ond/or 
accommodation  of  future  requirements. 

3.  Areas  of  marginal  achievement  were  considered  to  be: 


a.  Response  to  social  and  economic  concerns  of  the 
civilian  community  regarding  impacts  of  planned 
operations  and  development; 

b.  Sensitivity  to  elements  of  the  natural  environment 
regarding  impacts  of  planned  operations  and 
development; 

c.  Inter-governmental  coordinotion  regording 
planned  operotians  and  development,  such  as 
sharing  of  policies  ond  planning  concepts  with 
othe.  agencies  or  the  civilion  community. 
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Reasons  given  for  morginol  achievement  'n  the  oreos 
noted  were;  (1 ) o generol  lock  of  concern  among 
Navy  planners  and  management  officiols,  os  all  these 
factors  are  basically  "externol"  to  the  installation 
and  its  headquarters,  and  (2)  a general  reluctance  on 
the  port  of  Navy  management  officials  to  voluntarily 
"get  ittvolved"  in  "external"  motters,  or  to  commit 


their  intentions  to  "outsiders"  without  a mandate. 


4.  Areas  of  lowest  achievement  were  considered  to  be: 


a.  Timeliness  of  moster  plan  inp»jt  to  the  Shore 
Facilities  Plonning  ond  Prograrr.mlng  System; 
I.e.,  response  to  the  ongoing  facilities  pro- 
gramming ond  budgeting  cycle; 

b.  Documentation  to  support  the  ocquisition  of 
desi.ed  facilities; 

c.  Capacity  for  timely  and  systemotic  moster  plan 
implementation. 


Ren.ons  given  for  lowest  achievement  In  the  areos 
noted  were:  (1)  the  overly  extended  time  period 
consumed  ir  the  pieparation  of  master  plans;  (2;  I he 
tendency  of  Navy  planners  to  accept  given  facility 
requirements  os  saciosonct,  requiring  no  further 


justificotion;  (3)  insufficient  attention  given  to 


project  phasing  and  priorities  for  implementation; 

(4)  loss  c planning  rontinuity  through  rotation  of 
Navy  management  personnel;  (5)  unforeseen  changes 
in  installation  mission,  workload  and  organizational 
structure,  and  in  policies  and  priorities  at  the 
departmental  or  headquarters  levels;  and,  (6)  lack 
of  commitment  to  the  value  of  the  master  plan  at  all 
levels  of  concern. 

The  installations  also  cited  a preoccupation  of  Navy 
planners  with  lortg  range,  idealized  planning  concepts 
as  a problem  source.  In  essence,  advocacy  for 
unsupported  projects,  at  the  expense  of  established 
and  immediote  requirements,  costs  a shadow  on  the 
credibi  lity  of  the  entire  plan  . 

There  was  general  agreement  among  tne  groups  sur- 
veyed that  the  program  has  best  met  the  stated  goaU 
when  the  master  plan  has  been  viewed  os  a general 
guide  to  development  , rather  than  o detoiled  mandate. 
This  opproach  appears  to  conflict  with  the  desires  of 
the  installations,  however,  which  stress  project 
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definition  and  phasing.  All  groups  agreed  on  the  need 
for  more  sensitive  consideration  of  environmental  factors, 
closer  inter-governmental  coordination  in  planning  and 
development,  and  a higher  regard  for  socio-ecorwmic 
impacts  of  the  Navy  on  the  surrounding  civilian  community. 
The  record  to  date,  however,  was  conceded  to  be  mediocre 
In  all  of  these  areas.  Suggestions  for  Improvement  focused 
on  the  need  for  more  frequent  ond  open  interoction  on 
both  formal  ond  informal  bases,  and  the  involvement  of 
both  marKigement  ond  stoff  personnel,  according  to  the 
level  or  status  of  the  issues  concerned. 

6.  Arwther  factor  that  emerged  through  the  survey  is 

that  master  planning  is  a multi-purpose  function,  hoving 
a substantic I ly  different  purpose  for  eoch  of  four 
distinct  user  groups:  (a)  Instal lotions,  for  doy-to-day 
decision  making  on  physical  plant  management  and 
interface  with  the  civilion  community  on  motters  of 
mutucil  concern;  (b)  NAVFAC  Engineering  Fieiri 
Divisions,  for  project  siting  review  and  certification; 

(c)  Installation  heodquarters,  for  fociilties  programming 
and  budgeting;  and,  (rj)  NAVFAC  Headquarters,  for 
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interface  with  Navy  Department,  Defense  Department 
and  Congressional  representatives  on  matters  of  shore 
installation  development. 

7.  There  vras  conse.isus  that  the  master  plan  program  is 

of  relative  value,  in  descending  order,  to  the  installa- 
tions, NAVFAC  Headquarters  and  Engineering  Field 
Divisions,  installation  headquarters,  and  other 
Woshington  level  agencies  and  departments. 

8.  The  master  planning  program  was  judged  tc  accommo- 
date the  full  spectrum  of  instol lotion  operational  and 
environmental  characteristics  "quite  well"  ("1  .5" 
overoge  on  a "1  " to  "5"  basi  );  changes  in 
Congressional  and  deportmentol  level  policy 
"moderotely  well"  ("1  .7"  averoge);  and,  chonges  in 
installation  mission,  workload  or  orgonlzotion  only 
"marginally  well"  ("2.6"  average).  Suggestions  for 
improvement  included  keeping  the  master  plan 
"flexible",  soliciting  better  plonning  guidance  from 
headouarters  ond  departmental  levels,  and  achieving 
better  "in-house"  (NAVFAC)  coordination  regarding 
master  plan  purpose  and  use. 
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Conclusions:  The  overall  sentiment  of  the  moster  plan  survey  is  that 

the  Navy's  master  plan  program  hos  neither  fully  succeeded  nor  utterly 
failed  in  goal  attainment,  but  thot  its  level  of  ochievement  lies  somewhere 
within  the  mid-spectrum . This  is  completely  understandable  and  could 
have  been  predicted  on  the  basis  of  evoluotion  used,  which  took  a con- 
sensus of  18  separate  responses.  Substontiol  deviotions  from  the  norm  were 
not  uncommon  on  an  individual  basis,  however,  and  these  have  been 
considered  for  their  motive  and  value. 

Navy  staff  are  concerned  mainly  with  master  plan  process  ond  pro- 
ducitivily,  and  lean  more  toward  quolity  ond  quantity  where  a choice 
must  be  mode.  Consultants  ore  oriented  toward  the  specific  moster  plon 
program  and  product;  i.e.,  the  scope  of  work,  which  sets  the  ground  rules 
for  their  performonce,  and  the  end-item  document,  which  is  wtiat  they're 
being  paid  to  produce.  Insto  I lotions,  on  the  other  hand,  ore  strongly 
implementation  ond  project  oriented,  hoving  little  quibble  with  program 
goals,  objectives  and  policies,  process  or  product;  so  long  as  the  n.uster 
plan  is  ratlonolly  conceived,  mointoined  current,  and  capable  of  sfimi'lating 
appropriat  ions . 

The  bosic  planning  objectives,  goals  and  policies  of  the  Nevy 
Defxsrtment  and  NAVFAC  ore  very  general  os  stoted,  and  do  not  p’-ovide  o 
good  basis  for  proqram  evoluotion,  in  either  qualitative  or  quantirative 
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terms.  Furthermore,  a clear  statement  of  purpose  for  moster  planning  of 
NqvoI  shore  installations  is  not  explicitly  stated  in  any  of  the  official 
directives.  I share  the  conclusion  that,  “The  most  clear-cut  evidence  of 
the  primitive  state  of  federal  self-evaluation  lies  in  the  widespread  follure 
of  agencies  even  to  spell  out  program  objectives. . .there  is  no  standard 
against  whicn  to  measure  whether  the  direction  of  a program  or  Its  rote  of 
progress  is  sa»isfactory . " ' ® Another  source  odds,  "Foilure  to  achieve 
stated  program  objectives  may  not  always  reflect  unfovorobly  on  the  use- 
fulness of  the  program.  But  such  foilure  imposes  substantial  requirements 
for  information  obout  the  conduct  of  the  progrom,  ond  roises  questions 
obout  the  assumptions  made  in  planning  for  it."^^ 


1 , On  the  bosis  of  master  plan  survey  responses,  the  following  ore 
concluded  with  regard  to  stated  gools,  objectives  ond  policies 
os  they  apply  to  master  planning,  ond  to  "definitions"  ond 
"requirements"  contomed  in  the  master  plonning  Instructions: 

Q.  The  moster  picnning  progrom  has,  in  proctice,  odvonced 
some  "idealized"  plonning  concepts  which  are  not 
supportable  on  the  bosis  of  known  or  firmly  projected 
facilities  requirements.  Ttus  's  m possible  conflict  with 
the  basic  NA'.'f-AC  Commond  objective,  "to  erisure  thot 
the  shore  facilities  and  fixed  ocean  facilities  necessary  to 
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support  the  Navy  a. e available  at  the  best  balance 
between  requirement  ond  economy."  This  situation  under- 
scores a dilemma  in  that,  while  a mid-range  (5-8  yeor) 
planning  approach  is  specified,  the  master  plan  program 
seems  to  be  an  oppropriate  tool  for  long-range  forecasting 
in  search  of  an  improved  physical  plant  configuration  for 
shore  installations.  This  is  to  say,  mid-range  planning 
based  on  firm  requirements  inhibits  the  possibility  of  inrso- 
vetion.  While  inclusion  of  "pie-in-the-sky"  projects  hos  rsot 
been  made  to  the  exclusion  of  established  facility  require- 
ments, their  preserve  moy  have  ploced  the  credibility  of  the 
entire  plan  in  question.  The  requirement  for  investigation 
of  potentialities  does  appear  in  the  NAVFAC  mostei  plan 
directive;  perhops  it  should  also  oppeor  in  the  basic 
Command  objectives.  A DELPHI  survey  conducted  by 
NAVFAC  in  1972  raisnd  the  question  of  plonning  beyond 
the  mid-range  period.  The  response  (22  positive;  6 

12 

negative!  was  strongly  in  favor  of  long-^-jnie  planning. 

A Navy  planning  consultant  has  said,  *0  s absolute  folly 
to  base  military  instollation  planning  entirely  upon  current 

..13 

missions . 
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b.  The  Command  policy  stating,  "Planning  for  the  provision  of 
shore  installations  and  facilities  will  be  accomplished  In  time 
to  provide  a basis  for  orderly  programming  and  budgeting", 
has  not  been  complied  with  to  the  extent  originally  ontici- 
pated.  This  issue  is  discussed  in  Section  C.,  "Program 
Output". 

c.  The  Commar>d  policy  stating,  "Shore  installations  and  focil- 
ities  planning  will  be  performed  'in-house*  to  the  moximum 
extent  practicable",  has  generoHy  been  complied  with, 
olthough  greater  relionce  on  controct  prepora*ion  would 
tend  to  increase  mcster  plan  output.  This  issue  is  also 
discussed  under  "Program  Output", 

d.  The  Command  policy  stoting,  "Plonning  studies  will  be 
sensitive  to  environmento!  and  community-oriented 
constraints,  with  conslderotion  given  to  the  social  ond 
economic  impacts  of  planned  actions  on  surrounding 
civilian  communities",  has  been  complied  with  in  letter, 
if  not  in  spirit.  While  the  degree  or  desired  complionce  is 
not  cleor,  there  wos  generol  ogreement  omong  the  groups 
interviewed  that  whot  has  been  done  is  less  than  ultimately 
desiroble.  It  has  more  likely  been  the  mandatory  minimum. 
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e.  The  master  plan  program  has  been  generolly  successful  In 
providing  o suitable  physical  environment  for  Novo! 
Installations  to  accomplish  their  assigned  missions  and 
worklood,  and  in  supporting  the  environmental  policies  ond 
programs  of  other  federal  agencies. 

f.  The  progrom  has  been  somewhat  less  successful  in  providing 
for  accommodation  of  unanticipated  changes  to  installation 
mission  and  workload,  and  In  lending  support  for  ocquisition 
of  high  priority  facilities  projects.  These  failures  con  be 
rotionolired  on  the  ground  that:  (1)  there  is  no  feasible  way 
to  provide  for  all  possible  olternotive  futures  in  the  moster 
plan  process — this  can  only  be  accomplished  through  plan 
revision  at  the  time  in  which  changes  occur;  and  (2)  there 

is  no  bonus  given  for  possession  of  o master  plon  in  terms  of 
project  ocquisition--the  plon  con  only  hope  to  establish 
meoningful  priorities  for  incremental  development.  These 
are,  of  course,  good  orguments  ogolnst  the  case  for  "long- 
range"  master  plans  which  speak  in  genero i It i es , suggesting 
considerotion  of  shorter -range  plans  with  more  specific 
emphasis  on  project  acquisition. 
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g.  The  survey  consensus  that  no  substonfive  changes  to  the 


i 


master  planning  goats  and  objectives  are  necessary,  is 
surfxising  and  disappointing.  I believe  thot  the  Navy's 
master  plan  directive  should  Include  o consp'ruous  stotement 
on  the  purpose  of  the  p>rogram  In  addition  to  Its  definition 
and  procedures  for  accomplishment.  The  purpose  should  be 
defined,  both  in  terms  of  general  benefits  to  the  Ncv/  ond 
the  Deportment  of  Defense,  ond  of  specific  benefits  tc-  the 
instollatlon  and  Its  environment.  Such  o statement  would  be 
of  furdorrenta I interest,  both  to  oil  prospective  commends 
for  which  a master  planning  effort  is  torgeted,  ond  to  heod*^ 
quarters  level  offices  who  must  often  pay  for  the  services. 
Furthermore,  it  would  establish  a common  point  of  reference 
for  ail  "in-house"  discussions  of  "process"  and  "product", 
addressing  the  multi-purpose  nature  of  the  master  plan. 
Personal  experience,  ougmented  by  discussions  with  other 
Navy  planners,  confl-ms  thot  o ten-year  diologue  on  the 
purpose(s)  of  master  plans  hos  failed  to  produce  a satisfactory 


I 
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answer  , 


PROGRAM  DIRECTIVES 


Objective  ond  Criteria:  Determine  the  relevance  of  official  master 

planning  procedures  and  documentation  to  the  fulfillment  of  stated  program 
objectives,  goals  and  policies. 

The  evaluation  is  based  on  review  of  historical  and  current  Navy 
master  plonning  directives  and  responses  to  the  master  planning  survey 
conducted  for  this  paper. 

Background:  The  Navy  master  planning  directive  describes  o pre- 

cise methodology  for  accomplishment  of  master  plans.  The  mojor 
elements  of  procedure  ore;  preparation  of  o scope  of  work,  pre-plonning 
conference  (at  the  installation;, date  collection,  (field  investigotion  of  trie 
installation  physicol  plant  ond  discussions  with  key  deportnento I personnel!, 
planning  analysis  and  concept  development,  coordination  and  review 
(local  and  headquorters  level),  publicotion,  submittol,  opprovol  and 
updating. 

The  directive  also  prescribes  o model  for  format  end  contents  oi  the 
master  plan  document.  Format  items  Include  on  executive  sommiory, 
introduction,  areo  factors  (regional  and  vicinal  considerc^ions InstoHo- 
tion  description  (existing  conditions,  miss'on  o.'id  tosks,  bose  loading, 
organization  structure,  functional  inter-relationshlas,  eic.',  planning 
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analysis  and  development  concepts,  ond  recommendations,  with 
appendices.  The  current  instruction  also  requires  an  environmental 
impact  assessment,  an  energy  conservation  plan,  and  a capital  improve- 
ment plan,  as  supplemental  elements.  Contents  items  include  various 
maps  ond  plans,  augmented  by  charts,  graphs,  tables,  diagrams  and 
photographs  as  necessary  to  describe  the  situation  and  proposals. 

Discussion;  Considerations  of  procedures  and  documentation  ore 
treated  separately  and  are  based  on  findings  of  the  moster  plonning  survey. 

1 . Results  of  the  survey  indicated  general  agreement  among 
participants  that  the  master  planning  procedures  outlined  in 
the  directive  are  "moderately"  relevant  to  satisfaction  of 
the  stated  gcals,  objectives  and  policies  of  the  program  ("2.1  " 
average  on  a "1  " to  "5"  basis). 

The  NAVFAC  Engineering  Field  Divisions  believe  that  the 
methodology  is  too  extensive  and  that  portions  are  irrelevant 
to  the  desired  product;  NAVFAC  Heodquorters  and  the 
Consultants  believe  the  nisthodology  is  satisfacto'y  os  stated. 
Staff  considers  both  field  invesfigotion,and  planning  analysis 
and  concept  development,  to  be  the  elements  of  the  methodology 
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most  sensitive  to  master  plan  quality.  Consultants  believe  the 
scope  of  work,  including  progtam  requirements,  is  the  most 
sensitive  element.  This  is  predictable,  considering  their 
contractual  relotionship  to  the  program. 

There  was  general  agreement  that  coordinat'on  and  review 
is  the  most  troublesome  element  of  the  methodology,  and 
Consultants  also  cite  data  collection  as  a problem  area. 
Coordination  and  review  is  accomplished  at  several  levels  and 
at  several  stages  in  master  plan  development,  with  ecch  iteration 
requiring  a different  approach  in  the  preser.totin  method. 
Experience  hos  shown  this  to  be  a costly,  time-consuming,  and 
often  frustrating  process.  The  some  con  be  said  for  dato 
collection,  as  available  information  is  often  incomplete  and 
out-of-date,  requiring  additional  field  work  ond  communication. 
Although  not  surveyed  on  methodology,  the  Installation  responses 
suggest  a need  for  more  reliance  on  quantitative  data  regarding 
facilities  requirements  and  assets. 

There  was  a definite  indication  that  more  flexibility  is 
needed  in  master  plon.iing  procedures,  permitting  interpretive 
judgment  to  suit  individual  circumstances. 


2.  Results  of  the  survey  indicated  gene-al  agreement  that  the  pre- 
scribed format  and  contents  are  "moderately"  relevant  to 
satisfaction  of  the  stated  goals,  objectives  and  policies  of  the 
master  planning  program  ("2.1"  overage  on  a "I  " to  "5"  basis). 

Stoff  and  Installations  consider  that  planning  analysis  and 
development  concepts  are  the  elements  of  documentation  most 
impc.'tcnt  to  moster  plan  quality  and  usefulness.  Consultonts 
believe  the  executive  summary  to  be  the  most  important,  as  it 
is  often  all  that's  read  by  management. 

There  was  general  agreement  thot  area  '‘actors  are  the  least 
important  eletnent  of  the  documentation,  as  they  are  often 
irrelevant  to  the  master  plan  objectives.  If  retained,  this 
element  shoula  be  rer\  -ed  in  scope  and  reloted  explicitly  to 
master  plan  considerations.  Staff  olso  cited  installation 
description,  and  Consultants,  introduction,  as  relatively 
unimportant,  as  they  are  somewhat  redundant  ond  subject  to 
eariy  obsolescence. 

Installations  would  like  to  see  the  approved  Basic  Facilities 
Requirements  List  Included  in  the  documentation,  together  with 
a project  priority  and  phasing  schedule.  Also,  the  Installations 
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noted  that  the  master  plan  document  has  not  proven  to  be  very 
useful  in  preparation  of  project  submittals,  day-to-day  manage- 
ment of  the  physical  plant,  and  facilitation  of  community  inter- 
face. 

Cor>clusions;  Based  on  the  findings  of  the  master  planning  survey,  the 
follovring  ore  concluded  for  program  directives  related  to  procedures  and 
documentation; 

1 . The  methodology  prescribed  for  master  plan  preparation  Is  generally 
satisfactory,  but  could  be  more  generalized  and  condensed.  The 
historical  tendency  has  been  tovrard  preoccupation  with  detoiled 
procedure,  which  inhibits  flexibility  in  its  application.  Once 
the  purpose  and  final  configuration  of  the  plon  ore  known,  the 
procedures  necessary  to  reach  these  ends  should  be  a motter  of 
formative  professional  judgment. 

The  tendency  to  detailed  procedure  has  not  diminished; 
the  most  recent  moster  planning  directive  runs  for  44  pages  - 
the  original  directive  only  24.  Allowing  for  chcnges  in  forma* 
and  discounting  dissimilor  material,  the  current  instruction 
requires  31  pages  to  describe  what  its  edecessor  said  in  12 
pages.  It  can  be  argued  in  truth  that  planning  issues  hove 
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grown  more  complex,  and  ' . the  procession  of  mandatory 
planning  requirements  is  hardly  diminishing.  But  it  appears  that 
the  master  plan  program  may  be  tiying  to  do  too  much;  perhaps, 
more  than  it  needs  to.  The  audible  complaint  that  master  plans 
'oke  too  long  to  prepare  is  scarcely  appeased  by  the  addition  of 
supplemental  requirements.  It  seems  a characteristic  of 
bureaucracies  to  meet  pressure  for  reform  by  adding  layers  of 
responsibility  to  existing  requisites.  If  Command  policies  for 
respor.^iveness  are  laid  against  the  new  instruction,  the  Navy's 
master  plannir>g  program  may  be  in  danger  of  serious  over- 
commitment. 

2.  The  documentation  prescribed  for  master  plans  is  generolly 
satisfactory  in  terms  of  its  relevance  to  progrom  gools  and 
objectives.  The  finding  that  installations  apparently  derive 
little  operative  value  from  their  master  plans,  however,  is  dis- 
appointing; it  suggests  that  either  the  document  format  be 
modified,  or  the  proposed  statement  of  purpose  be  limited  to 
known  productive  uses.  The  current  directive  appears  to  opt 
for  the  former,  as  it  has  added  several  mandatory  plan  elements, 
including  on  "Energy  Conservation  Plon"  and  o "Capital 
Improvement  Plan".  These  will  doubtless  be  welcomed  by  both 
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the  installations  and  headquarters  level  commands.  As  noted 
earlier,  however,  they  will  certainly  frustrate  efforts  to  produce 
master  plans  in  a "timely  manner".  Furthermore,  their  ultimate 
value  will  depend  on  their  accuracy  and  completeness,  requiring 
possible  trade-offs  In  other  areas  of  planning  responsibility. 

3.  There  is  little  discussion  of  quality  in  the  master  plan  directives. 
The  fundamental  difference  between  Gencial  De'^elopment  Maps 
(which  preceded  master  plans  and  are  still  in  use  ro  portray 
existing  and  planned  facilities  development)  and  master  plans. 

Is  that  the  maps  can  only  describe  proposed  development  in  terms 
of  "what,  where"  and  "how  much";  master  plons  also  stote  "why, 
when"  and  "how".  These  ore  the  quolitative  elements  which  are 
unique  to  master  plans  and  are  deserving  of  conspicuous  mention 
in  the  basic  planning  Instruction. 


— 80  — 


PROGRAM  OUTPUT 


Objective  end  Criterio:  Determine  the  extent  to  which  master  plon 

output  has  met  the  assigned  goals  and  targets  of  the  program,  considering 
both  initial  preparation  and  periodic  updating  of  plans. 

The  evaluation  is  based  on  moster  plan  accomplishment  schedules, 
goals  and  policies  for  updating,  and  records  of  current  and  targeted 
achievements,  all  received  from  NAVFAC  Headquarters. 

Background:  The  original  Navy  master  planning  directive,  of  June 

1968,  listed  137  major  Naval  and  Marine  Corps  insto  I lotions  and  complexes 
for  which  master  plans  were  required.  Seventeen  of  these  plans  hod 
already  been  prepared,  leaving  a balance  of  120  plons  to  be  accomplished 
in  a stated  five-year  time  frame.  The  enclosed  schedule,  however,  called 
for  this  work  to  be  performed  between  fiscal  years  (FY)  1969  and  1975, 
inclusive;  therefore,  a seven-year  time  frame  is  used  for  purposes  of 
evaluation . 

A subsequent  revision  uT  ilie  original  directive,  dated  March  1971, 
stoted  a requirement  to  update  master  plans  on  a three-year  cycle, 
"resources  permitting". 


Within  the  seven-year  plonning  period,  20  additional  master  plans 
were  assigned,  but  the  original  schedule  was  not  adjusted  to  accommodate 
the  increased  requirements.  NAVFAC  Command  policies  anc  goals  re- 
garding master  plan  preparation  and  updating  are  stated  in  Section  II . A., 
"^oglam  Objectives",  and  are  used  for  evaluation  of  the  program  output 
discussed  in  this  section. 


Current  Status:  As  of  1 July  1975  (the  end  of  FV  1975),  the  NAVFAC 
Master  Plan  Status  Report  gave  the  following  information; 

Master  Plans  completed 65*  (22  by  controct) 

Master  Plans  underway 32  ( 6 by  controct) 

Master  Plans  remaining 43 

‘excludes  the  17  plans  completed  prior  to  FY  1969 

In  addition  to  these  master  plans,  two  "Air  Installations  Compatible 
Use  Zone"  (AlCUZ)  plans  were  completed  in  1975.  Thirty -two  AlCUZ 
plans  were  underway,  and  47  were  remaining,  with  program  completion 
targeted  in  1979.  AlCUZ  plans  are  o recent  requirement  and  a seporate 
planning  program.  They  ere  comparable  to  master  plans  in  scope  and 
complexity  and  are  the  respon-ibi lity  of  the  NAVFAC  master  planning 
branches.  Although  they  ore  prepared  by  planning  service  contract,  they 
are  a time-consuming  responsibility  which  was  not  jnticipated  at  the  outset 
of  the  master  plan  program. 
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The  Master  Plan  Status  Report  shows  further  that  15  master  plan  up- 
dates were  completed  through  FY  1975  and  25  updates  were  underway. 

The  total  number  of  master  plans  requiring  updating  os  of  that  date, 
according  to  a three-year  cycle  (i.e.,  plans  completed  through  FY  1972), 
was  56. 

Discussion;  Of  the  55  initially-targeted  master  plans  completed 
through  FY  1975: 

45  were  completed  later  than  scheduled  ( 1 to  6 years  ) 

8 were  completed  earlier  than  scheduled  ( 1 to  3 years  ) 

2 were  completed  on  schedule 

The  average  completion  date  was  2.01  years  later  than  scheduled. 

Of  the  15  master  plan  updates  accomplished,  only  two  were  started 
within  three  years  after  the  plan  was  completed.  The  interval  ronged 
from  2 to  13  yeors,  with  the  overage  interval  being  5.26  years. 

Two  assumptions  are  made  in  order  to  allocate  performance  credit  in 
the  evaluation: 

1 ■ Master  plan  preparation  or  updating  underway  is  given 
50  percent  value  of  a completed  effort; 
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2.  Master  plan  updotes  completed  within  three  years  of  initial 
preparation  represent  50  percent  of  the  effort  required  for 
initial  preparation;  updates  completed  within  four  years 
represent  75  percent  of  the  effort;  and,  updates  completed 
within  five  years  or  more  represent  100  percent  of  the  effort. 

Completion  of  55  master  plons  between  PK  1969  and  FY  1975,  of  120 
plans  initially  assigned,  is  only  45.8  percent  of  the  total.  Adding  credit 
for  master  plans  underway,  (23  x 0.50),  gives  an  equivalent  completion 
total  of  55.4  percent;  adding  credit  for  the  additionally  assigned  master 
plans  completed,  (10  x 1 .00),  and  underway,  (9  x 0.50),  gives  on 
equivalent  completion  total  of  67.5  percent;  a somewhat  more  respectable 
accomplishment.  Figure  6 shows  relotive  values  of  targets  and  accomplish- 
ments for  master  plan  preparation.  The  average  rate  of  completion  as 
visualized  in  the  directive  is  17.1  masic-  plons  per  year;  the  actuol  rate 
has  been  11  ,6  plans  per  year,  allowing  for  wo  underwoy.  At  this  rote, 
the  remainder  of  75  assigned  master  plans  will  require  5.09  years  to 
complete,  and  so  will  terminate  that  aspect  of  the  program  late  in  1980. 

Completion  of  15  master  plon  updates  between  FY  1969  and  FY  1975, 
out  of  56  master  plans  eligible  on  a three-year  cycle,  is  only  26.8  percent 
of  the  target.  Adding  credit  for  updates  underway,  (25  x 0.50),  give: 
an  equivalent  update  total  of  27.5  plans,  or  49.1  percent  of  the  target. 
This  record  still  leaves  much  to  be  desired. 


Tlie  original  master  planning  directive  did  not  specificoliy  address 
updating  and  may  be  assumed  to  have  considered  only  original  preparation. 
If  all  resources  expended  in  master  plan  updating  could  have  been  applied 
to  initial  plan  preparation,  the  output  would  have  been  more  impressive. 
Using  the  criteria  assumed  for  master  plon  updating,  expressed  as  a percent- 
age of  initial  preparotion  effort,  updating  work  to  date  would  tronslate  Into 
the  equivalent  of  25.5  odditional  master  plon  completions.  The  total 
completion  equivalent  would  then  be  106.5  master  plans,  or  88.0  percent 
of  the  original  target.  Figure  7 shows  relative  volues  of  targets  and 
accomplishments  for  niaster  plan  updating. 
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whatever  the  intent  of  the  oripinal  master  plan  directive,  regular 
updating  is  a practical  necessity  and  cannot  be  ignored  in  the  evaluation. 

A DELPHI  study  was  conducted  by  NAVFAC  Hcod«^uarters  in  1972  to 

15 

obloin  a concensus  cn  certain  features  of  tne  moster  planning  process. 

The  study  originated  out  of  concern  over  the  growing  master  plan  workload 
which  hod  to  be  accomplished  with  limited  and/or  diminishing  resources. 
One  conclusion  of  the  study  was  that  regular  updating  is  essential  to  the 
usefulness  of  master  plans,  and  that  the  intervol  should  not  exceed  three 
years. 

Figures  8,  9 and  10  chart  the  targeted  and  actual  master  plan 
accomplishments  for  preparotion  and  updating,  respectively,  frc  FY  1969 
through  FY  1975,  and  project  the  schedules  ond  occomplishments  through 
completion  of  the  respective  cycles. 

Figure  8 shows  the  chronological  backlog  of:  (1 ) original  master  plan 
preparation  targets,  as  established  by  the  initial  directive;  (2)  "revised" 
targets,  adjusted  to  reflect  the  addition  of  20  new  master  plans  to  the 
total  requirements;  and,  (3)  actual  "net"  accomplishment  as  an  incremental 
reduction  of  the  bac'Jog,  considering  both  initial  targets  and  new  master 
plan  requirements  at  the  time  of  their  introduction.  Figure  9 shows  similar 
information,  but  in  reverse  progression;  that  is,  actual  targets  and 
accomplishments  in  ascending  order. 
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It  con  be  seen  from  these  choits  that: 


1 . A wide  dispa''^fy  between  targets  and  accomplishments  was 
generated  in  the  first  year  of  the  program  and  has  not  been 
closed  in  subsequent  years; 

2.  The  actual  rate  of  master  plan  accomplishment  has  been 
reasonably  uniform,  therefore,  the  32  master  plans  shown 
as  underway  in  FY  1976  will  probably  not  be  completed 
before  FY  1979; 

3.  Based  on  the  average  rate  of  master  picn  accomplishments 
(9.3  plans  per  year),  and  if  no  more  new  plans  are  ossigned, 
the  present  backlog  of  75  master  plans  car  be  completed  by 
t'.e  end  of  FY  1 983  . 


Figure  10  shows  the  chronologicol  sequence  of:  (1)  moster  plan  up-» 
dating  targets,  based  on  a three-year  cycle  and  the  preparation  schedule 
contoined  in  the  initial  directive;  (2)  "revised"  updating  torgets,  based 
on  a three-year  cycle  and  adjusted  to  reflect  the  addition  of  20  new 
master  plans  to  the  total  requirement  ot  the  time  of  their  introduction, 

(3)  "corrected"  updating  targets,  based  on  a three-year  cycle  and  adjusted 
to  reflect  the  actual  rate  of  occomplishment,  for  both  initlolly  ossigned 
and  additional  requirements;  ond,  (4)  the  octual  master  plan  updating 
accomplishments — an  average  of  3.75  plans  per  yeor. 
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FIGURE  10:  MASTER  PLAN  UPDATING  SEQUENCE 


It  can  be  seen  frcm  this  chart  that: 

1 . Master  plan  updoting  targets,  based  on  a three-year  cycle 
for  initially  assigned  and  additional  requirements,  hove 
extremely  wide  annual  fluxuation,  varying  from  25  to  85 
updates  per  year.  A constant  three-year  cycle  would  begin 
In  FY  1976; 

2.  Updating  targets,  based  on  a thiee-year  cycle  for  actual 
master  plan  accomplishments,  would  have  less  annual 
fluxuation,  varying  from  18  to  58  updates  per  year  beyond 
FY  1975.  A constant  three-year  cycle  would  begin  in  FY 
1 984; 

3.  i ne  average  actual  accomplishment  to  dote  is  3.75  updates 
per  year,  far  below  the  desired  rote.  If  this  rate  is  main- 
tained until  FY  1984  (ot  which  time  all  assigned  master  plans 
would  be  completed  at  the  present  preparation  rate),  the  back- 
log of  targeted  master  plan  update  octions  will  be  311.4! 

This  is  an  impressive  deficit,  but  hardly  fair,  since 
unaccomplishment  targets  have  been  compounded  on  a tri- 
annual  basis.  The  actual  bxacklog  at  that  time,  in  terms  of 
delinquent  updates,  would  be  84.  This  is  still  a lot  of  work. 
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Theoretically,  all  j'lanning  effort  beyond  FY  1983  con  be  directed 
toward  updating,  as  all  scheduled  master  plans  will  have  been  completed. 
Assuming  thot  on  update  accomplished  on  a three-year  basis  represents 
half  of  the  effort  required  for  initial  preporotion,  updates  can  proceed  at 
the  rate  of  22.35  per  year  (twice  the  average  historical  preporotion  rate 
of  9.3  plani  per  year,  plus  the  current  update  rate  of  3.75  plans  per  year). 
The  demand,  however,  will  be  for  52.3  updates  per  year,  os  can  be  seen 
on  Figure  10.  Therefore,  it  will  be  impossible  to  meet  the  stated  objective 
under  the  given  criteria. 

One  alternative  is  to  use  a five-year  update  interval.  Under  this 
approach  the  required  number  of  annual  updates,  upon  reaching  cycle 
equilibrium  in  FY  1984,  would  range  from  27.7  to  41.7.  This  ronge  is 
still  beyond  the  theoretical  capability  of  the  program  under  the  present 
arrangement.  Furthermore,  updating  on  a five-year  cycle  would  require 
much  more  effort  per  unit  that  a three-year  *ycle--perhaps  twice  as 
much — as  has  been  assumed.  The  theoretical  capability  for  updating  cn 
a five-year  cycle  would  be  only  13.05  moster  plons  per  year. 

It  seems  reasonable  to  assume  thot  not  oil  moster  plans  will  require 
updating  every  three  years;  many  could  be  extended  to  five  years  or  more, 
and  few  would  become  obsolete  in  less  thon  three  years.  Furthermore, 
updates  accomplished  by  planning  service  contract  require  less  "in-house" 
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effort  than  those  accomplished  wholly  "in-house".  Only  one  of  the  15  up- 
dotes  co'-.pietcd  through  FY  1975  was  mode  by  contract.  If  "in-house" 
plan'iing  lesources  utilized  !n  planning  service  contract  administration  can 
result  in  two  or  three  times  the  master  planning  productivity  than  when 
used  wholly  "in-house",  it  appears  that  the  requirement  for  master  plan 
updating  on  a three  year  interval  can  be  satisfied  in  this  manner. 

Records  of  manhour  expenditures  at  Western  Division,  NAVFAC, 
indicate  "in-house"  administration  effort  for  planning  service  controcts 
to  be  approximattly  17  percent  of  the  effort  required  for  exclusively 
"in-house''  accomplishment.  A trend  toward  increased  use  of  planning 
service  controcts  for  updating  is  already  opporent;  eight  of  the  25  updates 
now  "underway"  are  being  done  in  this  manner. 

Conclusions; 

1 . The  output  of  the  master  planning  program  has  not  met  its  stated 
goals  and  targets  in  terms  of  Initial  plon  preparotion.  The 
DELPHI  study  conducted  by  NAVFAC  in  1972  showed  .nanimous 
agreement  among  participants  that  master  plan  output  was 
inodequate,  and  that  means  to  higher  productivity  must  be  found. 
The  mostci'  planning  survey  conducted  for  this  paper  conceded 
that  output  has  been  only  "fair",  receiving  a value  of  "2.4"  on 
a "1"  to  "5"  basis;  "1"  being  the  highest.  Another  source  of 
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opinion  was  found  in  c "Market  Survey"  conducted  by  NAVFAC 
in  early  1975  The  Survey  assessed  the  performance  of  all 
NAVFAC  functions  through  the  eyes  of  staff  civil  engineers  or 
public  works  officers  at  the  installations  served.  On  a roting 
scale  of  "1-to-9",  master  planning  wos  given  a "potential 
value"  of  "7.3"  and  o "performance  value"  of  "5.9".  This 
placed  inaster  planning  12th  out  of  14  functions  conducted  within 
the  NAVFAC  planning  departments.  The  overage  "performance 
value"  for  all  NAVFAC  functions  was  "6.3". 

It  is  assumed  that  NAVFAC  planning  resources  have  been 
allocated  on  the  basis  of  "in-house"  accomplishment  of  the 
initially  targeted  master  plans,  through  full-time  effort  of  the 
assigned  personnel.  Had  this  situation  been  realized,  it  seems 
probable  that  the  targets  would  have  been  met.  The  master 
planning  survey  ind'cated  that  only  about  50  percent  of  the  master 
planning  teams'  time  is  spent  on  "in-house"  master  plan  prepara- 
tion. If  this  figure  were  100  percent,  and  a corresponding  output 
rate  maintained,  135  moster  plons  could  hove  been  prepared 
through  FY  1975  and  the  torget  would  very  nearly  hove  been  met. 
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,?.  Addition  of  new  master  planning  requirements  (including 
AlCUZ  plons)  has  inhibited  accomplishment  of  the  initially 
C’ssigned  plans,  and  diversion  of  master  planning  personnel  to 
other,  non-targeted  plonning  studies  has  reduced  master  plan 
output  substantially.  The  master  planning  survey  indicated  the 
ma[or  deterrants  to  output  were,  in  order;  (a)  interruptions  due 
to  "brush  fires"  and  other  priority,  non-targeted  workload; 

(b)  inadequate  personnel  resources;  and,  (c)  extensive  periods 
for  master  plan  presentation  and  review.  It  appears  that  the 
first  obstacle  could  be  reduced  by  change  in  local  management 
policies  or  in  distribution  of  personnel  resources;  the  second,  by 
using  more  contract  planning  services  to  ougment  "in-house" 
capabilities;  and,  the  third,  by  revision  of  bosic  plonning 
procedures  and  requirements.  These  issues  are  discussed  at 
length  in  Section  II.  F.,  "Program  Management", 

3.  Higher  master  plan  productivity  appears  necessary,  particularly 

In  the  updating  process.  If  the  program  Is  to  be  responsive  to 

the  stated  NAVFAC  Command  policy  of  timeliness .,  ."to  provide 

1 8 

a basis  for  orderly  programming  and  budgeting."  Military 
construction  programming  ond  budgeting  are  continuous 
functions  which  are  reviewed  annually  for  Congressional 
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appropriation.  A master  plan  that  is  out  of  date  (let  alone, 
non-existent)  cannot  provide  the  decision  making  guidance 
needed  and  is,  consequently,  of  little  or  no  value.  The 
majority  of  mcBter  plans  are  sufficiently  out  of  date  within  three 
years  to  reduce  their  optimum  value;  further  delays  not  only 
compound  the  loss  of  value,  but  entail  a larger  planning  effort 
in  the  updating  process. 

4.  Master  plan  updating  has  met  neither  the  stated  goals  and  targets 

of  the  program,  nor  the  NAVF,  i '''•rformonce  goal  ‘o  "r<*  tuce  the 

19 

backlog  of  master  plans  over  five  years  old  to  20%  of  total". 

The  backlog  of  master  plans  over  five  years  old  wos  22  In  July 
1975--33.8  percent  of  the  totr'  number  of  plans  completed.  The 
problem  is  one  of  priorities.  Master  plan  updating  has  been 
subordinated  to  initiol  plan  preporation,  with  needed  updates 
being  routinely  deferred.  As  the  initial  preparation  cycle 
approaches  finality,  increasingly  more  resources  con  be  allocated 
to  updating;  but  "In-house"  capabilities  will  never  be  adequate 
to  fully  meet  the  demond.  More  reliance  on  planning  service 
contracts  is  the  most  obvious  solution,  but  it  has  some  problems: 
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a.  It  is  counter  to  stated  NAVFAC  policy,  wl  ch  favors 
"in-house"  planning,  "...to  the  maximum  . xtent  practi- 
cable."^® This  policy  is  also  consistent  with  opinions 
rendered  in  the  muster  planning  survey,  which  indicated 
a unanimous  preference  for  "in-house"  accomplishment. 
Contract  planning  services  ore  considered  to  be  of  some- 
what lower  quality  than  "in-house"  efforts; 

b.  It  would  require  additional  funding.  To  maintain  required 
updates  at  three-yeor  intervals,  and  utilizing  "in-house" 
resources  to  capacity,  contract  plonning  services  would  be 
required  for  on  average  of  34  updates  per  yeor  through  FY 
1983,  and  for  30  updotes  per  year  thereafter;  the  balance 
being  performed  "in-house"  in  each  case. 


5.  The  NAVFAC  support  goal  to  "limit  effort  devoted  to  unto  geted 
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planning  studies  to  15%  of  effort",  hos  apparently  been  met — 
but  barely.  The  r.aster  planning  survey  indicoted  this  effort  to 
be  14  percent  of  the  aggregate  Moster  Planning  Branch  workload 
in  FY  1975. 


6.  Master  plans  take  too  long  to  prepare.  A somplir>g  of  15  master 
plans  completed  by  Western  Division,  NAVFAC,  between  July 
1965  or>d  December  1974,  took  on  overage  of  21  .8  months  to 
complete,  and  an  additional  3.9  months  to  publish;  a total  of 
25.7  months  with  a ronge  between  12  and  46  months.  Extended 
delays  in  preparation  time  were  due,  in  some  coses,  to  temporary 
suspension  of  effort  in  favor  of  other  priority  work.  The  primory 
cause  of  delay,  lowever,  was  extended  periods  of  review,  which 
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are  conducted  at  locol,  field  and  heodquortefs  levels,  and  at 
vai  ious  stages  of  plan  preparation.  A sompling  of  12  master 
plans  prepared  by  contract  for  Western  Division,  NAVFAC, 
between  February  1968  and  the  present,  expended  an  average 
of  22.4  weeks  for  reviews  or  all  levels,  with  a range  between 
1 1 artd  39  weeks. 

Responses  to  the  master  planning  survey  indicated  on 
"optimum"  preparation  time  for  a master  plan  of  "typicol" 
complexity  of  9 to  12  months,  including  an  allowance  of 
approximately  nine  weeks  for  reviews.  There  is  obviously  a 
wide  disparity  between  "whot  ought  to  be"  and  "what  is", 
in  terms  of  master  plon  prcductivit*/  . This  is  o common 
situation  and  is  understondoble.  It  is  noted,  however,  that 
actual  master  plan  completion  dates  have  exceeded  those 
Initially  scheduled  in  every  case,  sometimes  by  os  much  as 
100  percent. 
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D.  PROGRAM  COST 

Objective  and  Criteria:  Estimate  the  total  cost  of  the  Navy's  master 

planning  program  to  the  present,  and  to  the  completion  dote  of  all  initial 
preparation  efforts.  Relate  program  cost  to  program  output  and  determine 
whether  the  Navy  is  getting  its  "nr.  n-'y's  worth". 

The  evaluation  is  based  on  a histofical  record  of  monetary  allocations 
and  actual  expenditures  for  master  planning,  both  locally  and  Navy-wide. 

Background:  The  Navy's  master  planning  program,  unlike  the  more 

familiar  federal  programs,  is  no»  a dedicoted,  single-purpose,  limited 

duration  activity  with  a fixed  appropriation.  Therefore,  costs  and  outputs 

can  be  measured  and  compared,  but  not  correloted  in  terms  of  goal 
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attainment.  According  to  Dror,  the  primary  criterion  of  net  output  is 
usually  hard  to  identify,  let  alone  to  measure,  in  a social  process  such  as 
master  planning.  Where  an  output  of  professional  service  is  reloted  to 
dollar  input,  even  secondary  criteria  ore  elusive,  and  the  best  that  can  be 
hoped  for  is  a better  guess  as  to  whether  the  money  is  being  wisely  spent. 

According  to  data  furnished  by  NAVFAC  Headquarters,  the  Navy 
spent  approximately  $10,527,000  on  the  master  planning  program  between 
FY  1969  and  FY  1975,  inclusively.  This  is  the  estimated  total  cost  for 
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preparation  and  updatir^g  of  master  plans  and  regional  complex  plans, 
including  planning  service  contract  fees  and  associated  "in-house" 
administrative  costs.  It  is  based  on  direct  labor  and  overhead  for  all 
professional,  administrative  and  technical  support  services  required  for 
program  accomplishment,  including  trovel  and  printing  costs. 

The  figure  is  approximate  as  the  method  of  occounting  has  varied 
from  year  to  year,  and  consistent  data  Is  not  availaole  for  all  years  con- 
sidered. As  example,  costs  for  FY  1971  and  1972  ore  based  on  fund 
allocations  rather  than  actual  expenditures,  ond  costs  for  FY  1969  and 
1970  have  been  estimated,  os  no  data  is  available  for  this  period.  The 
estimate  uses  a straight  line  projection  from  the  mean  of  FY  1971-1975, 
but  discounted  to  allow  for  5.50  percent  average  annual  inflation. 

No  credit  has  been  given  for  master  plons  "underway"  at  the  end  of 
FY  1975,  since  some  number  of  plans  were  also  "underway"  at  the 
beginning  of  FY  1969.  This  is  assumed  to  constitute  a balance  for 
evaluative  purposes. 

Discussion;  Figure  II  shows  annual  master  plonning  allocations  and 
expenditures  on  both  incremental  and  cumulative  bases,  for  the  FY  1969- 
1975  time  frame.  Figure  12  shows  "odjusted"  olloco.irn'  and  expenditures 
as  compared  to  master  plan  output,  on  both  incremeniul  and  cumulative 
bases  for  the  same  time  frame.  The  "adjustment"  wor  made  *o 
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GURE  1 


1;  MASTER  PLANNING  ALLOCATIONS  AND  EXPENDITURES 


FIGURE  12:  MASTER  PLANNING  COSTS  VERSUS  OUTPUT 


Completed  Preparation/Updating 


neutralize  the  impact  of  inflation  on  incijmentol  funding,  assuming  on 
average  cost  growth  rote  of  5.50  percent  per  year,  compounded.  Master 
plan  out,:ut  includes  both  initial  preparation  and  updating,  a total  of  80 
units.  These  have  been  correlated  with  total  expenditures  on  the  basis  of 
uniform  cost  per  unit.  It  has  been  assumed,  for  this  purpose,  thot  o 
master  plan  update  is  equivalent  to  initial  preparation,  and  that  oil  units 
of  output  ore  equa'  in  effort  and  cost. 

Figure  11  shows  that  allocations  have  exceeded  expenditures  since 
FY  1972  and  that,  prior  to  that  time,  expenditures  may  hove  exceeded 
allocations.  This  reflects  o probable  shift  in  priorities  from  earlier 
emphasis  on  assigned  program  targets  to  loter  emphasis  on  associated 
planning  support  services.  In  essence,  a portion  of  the  funds  allocated  to 
targeted  master  planning  tasks  were  diverted  to  non-t  irgeted  efforts 
which,  apparently,  were  given  priority.  This  assumption  's  reinforced  by 
the  responses  to  the  master  planning  survey  conducted  for  this  paper, 
which  confirmed  o recent  and  growing  trend  in  this  direction . 

Figure  12  shows  that  the  rate  of  master  plon  output  has  generally 
been  lower  than  that  for  corresponding  expenditures,  based  on  equivalence 
at  the  initiol  and  terminal  positions.  Both  output  and  expenditures  hove 
varied  significantly  from  yeor  to  year,  but  hove  been  mutually  compen- 
sating , 
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In  all,  preparaMon  and  updating  of  80  master  plans  have  cost 
approximately  $10,527,000,  or  an  average  of  $131,600  per  unit. 

Translated  into  FY  1975  dollars,  this  is  an  equivalent  expenditure  of 
$12,504,000,  or  $156,300  per  unit.  The  portion  of  this  total  attributable 
to  initial  preparation  (65  units)  is  $10,159,000.  Therefore,  the  estimated 
cost  in  FY  1975  dollars  for  completion  of  the  75  remaining  master  plans  Is 
$9,222,000,  (32  plans  "underway*'  x 0.50  + 43  plans  remaining  x 1 .00, 
at  $156,300  per  unit).  At  completion  of  the  master  plan  preparation  cycle, 
then, the  program  will  have  cost  approximately  $19,380,000  in  FY  1975 
dollars,  exclusive  of  future  updating  expenses. 

Comparative  costs  for  "in-house"  versus  contract  accomplishment  ore 
not  readily  available.  To  ootain  an  appreximation,  a survey  wos  made  of 
24  master  plans  prepared  or  updated  by  contract  between  FY  1971  and  1975, 
The  24  plans  had  an  aggregate  cost  of  $1,873,000,  or  an  average  of 
$78,000  per  unit.  To  this  must  be  added  the  "In-house"  costs  for  controct 
administration  and  printing,  which  averaged  $13,500  and  $6,000  per  unit, 
respectively.  Thus,  If  a contract  master  plan  cost  averoges  $97,500  per 
unit,  the  15  units  accomplished  in  this  monner  cost  $1 ,463,000;  it  then 
follows  that  the  65  "in-house"  units  cost  $9,044,000,  or  an  average  of 
$139,300  per  unit . 
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Conclusions:  "In-house"  master  planning  has  cost  perhaps  40  percent 

more  than  equivalent  work  by  planning  service  contract.  Direct  labor  costs 
for  private  firms  are  assumed  to  be  equivalent  to  those  for  NAVFAC  staff. 
Therefore,  considering  that  private  firms  charocteristically  have  overhead 
factors  in  the  range  of  : iJ  percent  (versus  about  30  percent  for  NAVFAC), 
and  are  also  paid  profits  In  the  range  of  15  percent  of  direct  costs  plus 
overhead,  it  Is  obvious  that  substantially  more  time  is  spent  on  "in-house" 
accomplishment  than  on  cc  tract  work. 

It  can  be  argued  that  the  more  ambitious,  thus  time-consuming, 
projects  are  normally  done  "in-house".  This  oppears  to  be  true;  never- 
theless, the  conclusior'  Is  inescapable  thot,  while  "in-house"  occomplish- 
ment  is  preferable  In  terms  of  end-item  quality,  contract  perfor.Tiance  is 
more  "efficient"  in  terms  of  product  yield  per  dollar  expenditure.  I.'  is 
probable  that  private  firms  under  planning  service  contracts  maintain  o 
higher  sense  of  urgency  for  accomplishment  then  do  Navy  staff  planners 
on  permanent  salary  status.  Furtherrriore,  private  firms  are  undoubtobly 
less  subject  to  distractions  and  interruptions  then  are  Navy  plonners,  who 
must  respond  to  many  calls.  It  is  almost  certoin,  though  unproven,  that 
frequent  interruption  causes  delu/S  through  redundancy,  which  are 
additive  to  "actual"  time  lost  through  the  Interruption  itself.  Responses 
to  the  master  planning  survey  indicated  frequent  interruption  to  be, 
increosingly,  a "woy  of  life"  for  Navy  planncs. 
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The  questions  remaining,  then,  ore;  (1 ) is  the  Navy  getting  its 
"money's  v^orth"  from  the  master  planning  program,and  (2)  should  "in- 
house"  accomplishment  be  maintained  os  the  preferable  option  over 
planning  service  contracts?  Stated  in  more  explicit  terms,  os  provided 
by  this  research;  (1)  is  $139,300  a "fair"  price  to  pay  for  a "typical" 
"in-house"  master  plan,  or  $97,500  for  a "typical"  contract  plan,  and 
(2)  is  the  superior  quality  of  an  "in-house"  plan  worth  an  average  of  $41 ,800 
more  than  a contract  plan . 

The  questions  are  somewhat  inter-related,  but  neither  con  be 
answere"  with  finality.  Considering  absolute  costs,  it  can  only  be  con- 
cluded that  the  maximum  probable  cost  of  an  instal  lotion  moster  plan  is 
less  than  the  minimum  probable  acquisition  cost  of  any  of  the  proposed 
facilities  projects  which  it  addresses.  Foi  exomple,  a master  plan  costing 
$100,000  may  recommend  construction  of  20  projects  estimated  to  cost 
$10,000,000,  If  one  percent  of  this  estimated  construction  cost  can  be 
avoided  through  application  of  master  plan  guidance,  then  the  plan  has 
pold  for  itself  in  dollars.  One  private  planning  contractor  estimated,  in 
1958,  that  accrued  savings  of  three  to  five  million  dollars  could  be 
attributed  directly  to  the  avol lability  of  master  plans  for  two  Naval 
installations  in  the  Pacific  area.  A tiine-soving  of  several  months, 

perhaps  a yeor,  was  also  attributed  to  the  presence  of  a master  plan  for 

.24 

incremental  facilities  development  ot  these  locations. 
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A more  negative  view  is  expressed  by  another  executive: 

"I  do  not  believe  that  one  can  usefully  come  up  with 
dollar  earnings  or  dollar  savings  attributoble  to  the 
long-ronge  planning  function.  This  is  because  usually 
the  function  is  a necessity  to  the  conduct  of  a business 
which  survives,  and  the  real  question  is  whether  it  is 
formally  recognized  as  a separate  and  distinct  function 
or  one  which  is  joined  with  other  functions  and  does 
not  get  clearly  demarcated. "25 

Long-range  planning  certainly  gets  clearly  demarcated  in  the  Navy, 
but  the  monetary  benefits,  if  any,  are  elusive.  It  connot  be  assumed  that 
a savings  of  $10,527,000  to  date  would  have  resulted  from  having  not 
conducted  the  master  planning  progrom.  The  master  plan  staff  performs  a 
variety  of  ancillary  planning  services  which,  in  the  absence  of  the 
program,  would  have  required  additional  stoffing.  These  services  include 
collection  and  distribution  of  plonning  data,  facility  siting  review,  con- 
sultation, and  graphic  support.  It  is  difficult  ' - '•?  the  value  of 

these  services  independently,  but  they  could  r equal  up  to 

25  percent  of  the  total  program  cost,  or  $2,632,000. 

"In-house"  planning  does  have  a number  of  spin-off  benefits  which, 
when  added  to  the  greater  value  of  the  completed  master  plans,  suggest 
the  NAVFAC  Command  policy  ot  fovoring  "in-house"  accomplishment  be 
maintained.  For  example,  a wealth  of  peripheral  knowledge  is 
accumulated  during  the  master  plonning  process,  which  con  be  of  con- 
siderable value  in  subsequent  applications.  Under  contract  accomplishment. 
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this  knowledge  is  gained  by  the  consultant,  but  is  all  but  Inaccessible 
to  the  Novy.  Furthermore,  It  is  probable  that  the  more  direct  personal 
involvement  of  "in-house"  service  conveys  a higher  sense  of  responsibility 
and  competence  to  the  plan  beneficiaries,  thus  adding  insurance  to  the 
likelihood  of  the  plan  staying  "on  track". 
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E. 


PROGRAM  EFFECTIVENESS 


Objective  and  Criterio;  Determine  the  performance  level  of  the 
Navy's  master  planning  program  in  terms  of  its  effectiveness  in: 

(1 ) guiding  subsequent  physical  development  consistent  with  master  plan 
recommendations;  (2)  producing  an  improved  physical  environment 
consistent  with  specific  beneficiary  needs;  and,  (3)  satisfying  additional 
requirements  of  the  Naval  establishment  and  the  civilian  community. 

The  evaluation  is  based  on  questionnoire  responses  from  the  moster 

planning  survey,  recommendations  of  selected  instol lotion  master  plans, 

and  data  on  in-place  and  programmed  construction  at  these  and  other 
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military  installations. 


Procedure:  The  analysis  is  focused  on  two  separate  considerations 

of  program  effectiveness.  The  first  portion  is  addressed  to  master  plan 
implementation;  it  examines  the  integrity  of  the  master  plan  process  in 
effectuating  recommended  development  in  quontitative  terms,  considered 
as  a "batting  average".  Melville  Brancfi  calls  implementotion,  "...the 
vital  essence  of  real  planning  and  the  most  difficult  part  of  the  process.' 
V/hile  he  was  referring  to  plonning  in  the  metropolitan  sector,  the  process 
is  equally  importc  it  in  the  militory.  If  less  complicated,  it  is  still  marked 
by  uncertainty  and  compromise. 
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Within  the  purview  of  NAVFAC  responsibilities,  master  plans  ore 
implemented  through  the  processes  of  construction  programming,  facilities 
site  review  and  certification.  General  Development  Mop  administration, 
and  continuous  liaison  with  the  various  installations  and  their  chains-of- 
command.  None  of  this  guarantees  early  funding  of  priority  projects, 
but  it  all  attempts  to  keep  incremental  facilities  development  "on  track" 
with  the  intent  of  the  master  plans. 

Both  conventional  benefit-cost  analysis  and  controlled  experimen- 
tation were  inappropriate  to  the  nature  of  this  research,  due  to 
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limitations  of  time  and  data.  "Time-trend"  projections  were  likewise 

inapplicable  for  similar  reasons,  and  also  because  the  results  would  be 
29 

highly  inconclusive.  The  evaluative  methods  used,  then,  were 
limited  to  adaptations  of  "before  versus  after"  comparison,  "semi- 
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controlled  experimentotion,  and  "planned  versus  actual"  comparison. 

Of  41  West  Coast  candidates,  ten  Naval  installations  - representing 
a good  cross-section  of  size  and  mission  characteristics  - were  selected 
for  comparison.  Five  of  these  installations  hod  master  plans  which  were 
completed  in  the  1969-1971  time  frame  and  thus  have  had  at  least  five 
years'  experience  in  their  use.  The  other  five  installations  did  not  have 
master  plans  completed  as  of  1 July  1975  and  thus  have  developed  to  the 
present  in  "unplanned"  fashion. 
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For  installations  with  master  plans,  the  evaluation  sought  answers 


to  the  following  questions; 


1 , What  were  the  conditions  existing  just  prior  to  the  inception 
of  the  master  plan  process,  in  terms  of  recognized  facilities 
requirements  or  deficiencies  and  planned  ph/sical  development? 

2.  What  changes  to  these  conditions  were  proposed  through  the 
master  plan  process,  in  terms  of  additional  facilities 
requirements  generated,  modification  of  previous  planning, 
and  additional  physical  development  proposed? 

3.  What  has  happened  since  completion  of  the  master  plan,  in 
terms  of  proposed  physical  development  accomplished,  pro- 
grammed or  dropped,  and  additional  development  accomplished 
or  programmed? 


For  the  five  installations  wi thout  master  plans,  accomplished  or 
programmed  facilities  development  was  compiled  for  the  same  time  frame 
and  analyzed  for  comparative  purposes. 


SIncea  quantitative  analysis  yields  results  only  as  valid  as  the  data 
input,  certain  assumptions  need  to  be  made  to  form  a more  equitable 
basis  for  comparison: 


1 . The  master  plan  program  did  not,  in  most  cases,  develop  "new" 
facilities  requirements,  but  crystallized  those  previously 
unidentified; 

2.  Conditions  viewed  as  substantive  benefits  of  the  moster  plan 

process  include;  (a)  any  "new"focilitIes  requirements  that  could, 
in  fact,  be  attributed  to  the  master  plan  process,  particulorly  If 
they  have  been  built  or  included  in  current  construction 
programs,  and  (b)  major  changes  in  pre-existing  land  use  or 


— 108  ^ 


siting  oP  proposed  facilities  affected  through  the  master  plan 
process; 

3.  Conditions  viewed  as  substantive  deficits  of  the  master  plan 
process  include;  (a)  changes  in  proposed  land  use  ar  siting  of 
facilities  subsequent  to  completion  of  the  master  plan,  and 
(b)  facilities  projects  proposed  by  the  master  plan  and  sub- 
sequently dropped. 

4.  "New"  projects,  initiated  since  completion  of  the  master 
plan,  are  considered  benefits,  if  judged  to  conform  to  the 
basic  plan,  and  deficits,  if  judged  to  be  r»on-conformIng; 

5.  Most  of  the  projects  proposed  by  the  master  plan  and  either 
built  or  included  in  current  construction  programs  would  hove 
fared  the  same  without  the  plan.  That  is  to  say,  there  is  no 
bonus  for  having  a master  plan  in  terms  of  securing  funding 
for  needed  development. 

6.  Comparative  physical  development  onolysis  should  exclude 
utili.Tes  systems,  as  they  are  often  neglected  in  the  master 
plan  process  and  ore,  in  fact,  subservient  to  the  super- 
structure of  operational  facilities. 


The  second  portion  of  the  onolysis  is  addressed  to  master  plon  value; 
it  assesses  in  qualitative  terms,  the  effectiveness  of  master  plans  in 
satisfying  the  major  perceived  needs  of  instollotions  and  other  progrom 
beneficiaries,  and  estimates  the  benefits  derived  by  the  presence  of  master 
plans  which  would  have  been  precluded  by  their  absence. 


This  evaluation  has  been  drawn  exclusively  from  opinions  rendered 
in  the  master  planning  survey.  Accordingly,  the  findings  are  totally 
subjective.  Were  ample  time  and  data  available,  the  evaluation  could 
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have  been  mode  on  □ more  objective  and  quantitative  basis.  For  example, 
master  plan  effectiveness  could  be  related  directly  to  program  goal 
accomplishment  in  terms  of: 

1 . Facilities  operational  and  maintenance  costs  - (lower?) 

2.  Community  relations  - (fewer  complaints?) 

3.  Workload  output  - (higher  or  of  better  quality?) 

4.  Personnel  morale  - (fewer  complaints  or  disturbances?) 

5.  Facilities  site  development  costs  - (lower?) 

6.  Lead  time  for  focilities  acquisition  - (shorter?) 

7.  Pollution  control  and  energy  conservation  - (better  record  of 
abatement  and  savings?) 

8.  Capability  to  accept  unforeseen  change  (improved?) 

This  depth  of  analysis  may  be  accomplished  at  a later  date,  but  the 
format  and  criteria  could  be  established  now  and  data  collection  could 
begin  immediately. 

Analysis:  The  master  plans  for  the  rive  installations  selected  pro- 

posed 232  facilities  construction  projects  for  implementation,  excluding 
utilities  projects.  Of  these,  70  were  pre-existing,  of  which  56  were 
accept  :6  without  change  and  14  were  resited  in  accordance  with  proposed 
land  use  concepts.  These  master  plons  initiated  162  "new"  facilities  pro- 
jects, some  of  which  coi.  be  attributed  directly  to  the  master  planning  process. 
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Between  FY  1971  and  1975,  inclusive,  40  proiects  were  constructed 
at  these  installations,  of  which  26  were  included  in  the  master  plans  and 
14  were  new  items,  generated  by  changing  requirements.  Of  the  26 
master  plan  projects,  21  were  built  in  conformance  with  the  plan 
recommendations  and  five  were  built  at  alternative  locations.  Of  these 
five,  two  were  the  result  of  the  designated  site  having  been  preempted 
for  other  use,  and  three  were  due  to  inadequacies  of  the  designated  site 
at  the  time  of  project  design.  Of  the  14  "new"  projects  cotistructed, 
eight  were  totally  new  requirements  and  six  were  "substitutes".  These 
"substitute"  projects  were,  without  exception,  rehobilitiations, 
expansions,  or  other  modiRcotlons  of  existing  structures  financed  through 
"non-appropriated  fur.ds".  They  were  deemed  less  expensive  or  more 
expedient  than  new  construction,  but  are  considered  non-conforming  for 
evaluative  purposes.  Of  the  eight  totolly  new  requirements,  four  were 
considered  to  be  in  conflict  with  the  approved  moster  plan  concepts. 

As  of  November  1975,  113  projects  were  Included  in  the  current 
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Military  Construction  Program  Objectives  for  these  Rvr  insto  I lotions. 
Of  these  1 13  projects,  90  have  been  sited  in  accordance  with  the  master 
plan  recommendations,  and  three  hove  been  resited  due  to  preemption  of 
the  designated  sites.  Of  the  remainder,  19  are  "new"  projects  and  one 
is  a "substitute"  project.  The  estimated  cost  of  tne  programmed  projects 


is  $276,829,000.  Of  the  232  master  plan  projects  proposed,  107  have 
been  dropped  due  to  loss  of  requirement. 

For  comparison,  the  five  installations  without  nrKister  plans  have  hod  53 
projects  constructed  In  the  FY  1971-1975  time  frame.  They  also  have  123 
projects  included  in  the  current  Program  Objectives,  at  a total  estimated 
cost  of  $195,283,000.  All  of  these  facilities  projects  have  been  reviewed 
for  conformance  with  applicable  planning  criteria  and  hove  ultimotely 
been  approved  on  that  basis. 

Graphic  comparisons  of  the  obove  statistics  ore  shown  on  Figure  13. 
This  data  can  be  related  to  master  plon  effectiveness  through  use  of  the 
ossumptions  mode  earlier,  as  criteria,  and  establishment  of  appropriate 
standards.  "Positive"  values  include  master  plan  or  "new"  projects 
built  or  programmed  for  construction  in  accordance  with  approved  master 
plan  concepts.  "Negative"  values  include  master  plan  projects  or  "new" 
projects  built  or  programmed  for  construction  in  violation  of  opproved 
master  plan  concepts,  "substitute"  projects,  and  master  plan  projects 
which  have  been  dropped. 
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FIGURE  13:  MASTER  PLAN  IMPLEMENTATION  STATUS 


Master  plan  projects  receive  full  value;  "new",  "substitute"  ond 
"dropped''  projects  receive  half  value;  and  both  built  and  programmed 
projects  receive  equal  value,  since  the  master  plan  process  cannot 
increase  the  rate  of  facilities  acquisition  and  should  not  be  penalized 
for  this  inability. 


The  maximum  positive  value  would  then  be  achieved  by  having  all 
master  plan  proj€>cts  built  or  programmed  in  conformance  with  approved 
concepts,  no  master  plan  projects  dropped  or  substituted,  and  any  "new" 
projects  developed  in  conformance  with  approved  plan  concepts.  This 
situation  would  yield  a minimum  positive  value  of  +232,  the  total  number 
of  master  plan  projects  proposed.  Conversely,  the  maximum  negative 
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value  would  be  achieved  by  having  all  master  plan  projects  built  or  pro- 
grammed, and  any  "new"  projects  developed,  accomplished  in  violation 
of  the  approved  plan  concepts.  This  situation  would  yield  o minimum 
negative  value  of  -232.  The  "break  even"  point  is  thus  "zero",  which 
may  be  assumed  to  constitute  the  minimum  level  of  effectiveness  tolerable. 
A rcasorrable  goal,  or  "par  value",  may  be  assumed  as  lying  midway 
between  the  "break  even"  and  maximum  possible  value,  or  +116.  On 
this  basis,  then,  the  five  installation  master  plans  examined  had  an 
average  value  of  +59,  derived  os  shown  below. 


ACTION 

NO. 

IMPACT 

VALUE 

TOTAL 

Master  plan  projects  built 
or  programmed  in  accordance 
with  approved  plan  concepts. . . . 

Ill 

POSITIVE 

FULL 

+111.0 

Master  plan  projects  built 
or  programmed  in  violation 
of  approved  plan  concepts 

8 

NEGATIVE 

FULL 

- 8.0 

"New"  projects  built 
or  programmed  in  accordance 
with  approved  plan  concepts. . . . 

23 

POSITIVE 

HALF 

11.5 

"New"  projects  built 
or  progrommed  in  violation 
of  approved  plan  concepts 

4 

NEGATIVE 

HALF 

- 2.0 

"Substitute"  projects  built 
or  programmed 

7 

NEGATIVE 

HALF 

- 3.5 

Master  plan  projects  dropped  - 
(total,  less  "substitutes") 

IOC 

NEGATIVE 

HALF 

- 50.0 

NET  VALUE 

+ 59.0 
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The  master  plan  program  for  the  five  selected  installations  has  thus 
achieved  about  half  of  the  established  "par  value"  for  Implementation 
effectiveness.  This  is  Indicative  of  substantial  room  for  improvement, 
particularly  in  the  retention  of  master  plan  projects  In  the  construction 
program.  Additional  weighting  could  have  been  ascribed  to  "new" 
projects  developed  through  the  master  plan  program.  It  seems  that  this 
"lay  have  resulted  in  a trade-off,  however,  since  the  aggregate  number 
of  master  plan  projects  built  or  progrommed  Is  almost  equal  to  the  number 
dropped. 

So  much  for  implementation.  We  now  turn  to  considerations  of 
master  plan  qua  lit/.  Opinions  offered  In  the  master  planning  survey 
contained  few  surprises,  but  lend  the  weight  of  evidence  to  intuitive 
judgments  and  speculation.  One  assumption  thot  must  be  made  here  <s 
that  acceptance  of  a master  plan  by  the  installation  and  its  choin-of- 
command,  and  approval  by  the  Chief  of  Naval  Operotions,  constitutes 
achievement  of  at  least  a minimum  level  of  acceptability;  that  is,  the 
plan  has  mef  all  stipulated  requirements.  The  test  for  relative  quality, 
then,  must  look  to  the  program  beneficiaries. 

Who  are  the  beneficiaries?  The  assumption  that  an  installation  Is 
the  only  beneficiary  of  Its  master  plan  is  a pitfall  common  to  pion'^ers  and 
monage'’S  throughout  the  Navy.  The  totoiity  of  moster  plan  purpose  is 


sometimes  obscured  by  parochial  concerns,  but  in  truth,  a master  plan  is 
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different  things  to  different  people,  and  never  o single  purpose  entity. 
Prevailing  local  needs  are  conceded  to  be  first  piority,  but  not  to  the 
exclusion  of  headquarters  and  departmental  level  interests.  I cannot  see 
a basis  for  wide  divergence,  however,  if  the  program  objectives  have 
been  correctly  interpreted. 

The  results  of  the  master  planning  survey  are  summarized  as  follows; 

1 . There  was  general  agreement  among  participants  thot  the  master 
plan  implementation  procedures  relate  "moderately  well"  to  the 
stated  program  objectives,  goals  and  policies  ("2.1"  rating  on  o 
"1 " to  "5"  basis). 

2.  Staff  believes  the  ensuing  physical  development  at  Installations 
has  followed  the  master  plan  recommendations  "moderotely" 
closely  ("2.2"  average).  Installotions  believe  it  hos  followed 
only  "marginally"  closely  ("3.0"  average).  They  all  agree 
that,  historically,  implementation  has  been  closer  to  the  spirit 
;han  the  letter  of  the  recommendations. 

3.  Staff  believes  the  most  important  factor  In  successful  plan 
implementation  is  good  coordinaticn  between  all  parties  involved. 
Installations  believe  the  most  important  factor  is  regular  and 
frequent  updating  and  review  of  the  plan. 
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4,  Suggestions  for  improving  the  process  of  timely  and  consistent 


master  plan  implementotion  are: 


Staff  - Shorten  the  master  plan  preparation  and 

review  process  and  provide  a staff  planner 
at  each  major  installation. 


Installations  - increase  headquarters  level  recognition 
of  the  importance  of  the  master  plan  and 
provide  regular  review  and  update. 


5.  The  most  important  real  needs  for  facilities  development  at  most 
instol lotions  are: 


Staff  - Definition  of  general  land  use  boundaries 

end  protection  of  the  installation  from 
community  encroachment . (The  latter 
item  was  rated  low  by  Consultants.) 

Consultants  - Satisfaction  of  all  foci  lities  deficiencies 
and  resolution  of  access,  circulation  and 
parking  problems.  (The  latter  wos  rated 
low  by  Staff  ond  Installations.) 


Installations 


Definition  of  generol  lond  use  boundaries 
and  satisfaction  of  oil  focilities  deficiencies. 


6.  Staff  and  Consultants  believe  the  moster  plon  program  has 

satisfied  the  real  facilities  development  needs  of  most  installa- 
tions "fairly  well"  ("1  .8"  average).  Installations  believe  it  has 
satisfied  them  only  "mo'-glnally  well"  ("3.1"  average). 
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7.  There  is  an  apparent  divergence  of  philosophy  between  interest 
groups  surveyed  on  the  principal  value  of  master  plans,  which 
harks  back  to  the  conflicts  over  master  plan  purpose  discussed 
in  Section  M.  A.,  “Progrom  Ob|ectives" . Staff  ad\'ocate  the 
concept  of  generality — thot  the  plans'  principal  value  is  as  a 
guide  to  orderly  physical  development  in  terms  of  compatible 
land  use  objectives.  Consultants  are  more  problem  oriented, 
believirsg  that  the  plans'  major  benefits  are  the  solution  of 
existing  problems  hampering  efficient  operations.  Installations 
favor  a project  approach  oimed  at  a responsive  facilities  con- 
struction program  based  on  phasing  of  priority  requirements  and 
ultimate  satisfaction  of  calculated  deficiencies.  There  was  o 
consensus  that  all  of  these  items  are  importont,  but  Installations 
were  more  pessimistic  than  Staff  or  Consultonts  on  the  degree  to 
which  they  have  been  successfully  accommodoted  in  the  master 
plan  program . 

8.  The  major  weakness  in  master  plan  effectiveness  is  the  inability 
to  anticipate  and  accommodote  change,  whether  it  occurs  ot 
local  or  departmental  levels,  or  is  internal  or  external  to  the 
Naval  establishment.  Unonticipated  changes,  both  "structural" 
(mission,  workload,  orgonization,  etc.)  and  "operational" 
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(policies,  priorities,  criteria,  etc.)  occur  too  frequently  to  be 
dismissed  as  happenstance,  and  result  in  a steody  erosion  of 
moster  plan  value. 

9.  Other  limitations  tc  master  plan  effectiveness  are  created  by  lack 
of  interest  in  the  program  at  both  the  installation  and  headquarters 
levels,  inadequate  coordination  between  the  various  actors  in 
the  planning  process,  and  loss  of  continuity  resulting  from  con- 
tinual rotation  of  militory  management  personnel.  These  factors 
all  relate  to  program  management,  rother  than  program  structure, 
and  are  discussed  in  the  following  section. 

10.  Despite  its  imperfections,  the  master  planning  program  provides 

o valuable  service  to  the  Naval  shore  establishment.  It  should 

be  modified  as  necessary  and  within  the  limits  of  practicality, 

to  increase  Its  effectiveness;  but  it  should  not  be  terminated. 

It  seems  ample  to  observe  that  the  state  of  Nava!  facilities 

planning  in  the  ejrly  1960's,  described  as  "chaotic",  prompted 

establishment  of  the  master  planning  program  as,  ". . .the  basic 

requirement  for  successful  multi-year  programming.,  .to  upgrade 

the  continuously  deteriorating,  predominantly  World  War  II  Navy 
35 

shore  establishment." 
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F. 


PROGRAM  MANAGEMENT 


Objectives  and  Criteria;  Assess  the  adaptability  of  the  master 
planning  program  to  its  effective  local  management  within  the  scope  of 
available  resources  and  prevailing  administrative  policies.  Determine 
the  potential  for  increased  master  plan  productivity,  in  terms  of  both 
quantity  and  quality,  and  whether  this  can  best  be  achieved  through 
restructuring  of  the  program  or  the  organization. 

The  evaluation  is  conckicted  on  the  basis  of  responses  to  the  master 
planning  survey  conducted  for  this  paper  and  review  of  applicable 
literature. 

Background;  The  Navy  planning  organization  is  broodly  described 
in  Part  I.  A.  Master  planning  ond  related  services  are  accomplished  by 
NAVFAC  Headquarters  and  six  Engineering  Field  Divisions  (EFD's)  which 
are  dispersed  geographically  to  serve  beneficiaries  on  a sectoral  basis. 
Targets  for  master  planning  accomplishment  are  assigned  annually  to  each 
EFD,  with  Headquarters  assisting  where  appropriate. 

Headquarters  and  each  EFD  mointoin  master  planr'ng  branches  com- 
prising 10  to  22  professional  and  technical  personnel,  and  administrative 
support  as  required.  Typically,  the  master  plan  branch  is  organized  into 
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two  or  three  master  plan  teams  and  a technical  support  section.  The 
teams  conduct  most  of  the  activities  associated  with  master  plan 
preparation,  including  administration  of  planning  service  contracts 
where  plans  are  prepared  by  consultants.  The  technical  support  section 
works  with;  (1)  master  plan  implementation,  including  performance  of 
facility  siting  reviews,  administration  of  General  Development  Maps, 
and  assistance  in  the  conduct  of  special  planning  studies  of  o "current" 
nature,  and  (2)  master  plan  production,  including  provision  of  graphic, 
editing,  typing  and  publication  support  to  the  mo*»  plan  teams. 

Once  an  assignment  is  made  to  a team,  the  process  generally 
follows  the  pattern  described  in  the  master  planning  directives,  including 
program  formulation,  data  collection,  field  investigation,  analysis  and 
concept  development,  review  of  alternatives,  selection  of  a preferred 
concept,  and  development  of  recommendations,  with  supporting  data. 

A pre-planning  conference  is  held  ot  the  installation  to  introduce  the 
actors,  review  the  scope  of  work  and  schedule  of  accomplishment,  and 
agree  on  planning  goals  and  procedures.  Presentations  and  reviews  are 
then  made  at  appropriate  stages  of  progress;  always  at  completion  of  the 
"preliminary"  and  "pre-final"  phases,  and  usually  at  several  intermediate 
points  as  well . 
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Input  to  the  master  planning  process  is  made  by  both  the  installation 
(specific  problem  areas,  special  requirements  ond  constraints)  and  the 
installation's  headquarters  office  (mission  and  workload  requirements, 
projected  staffing,  and  broad  goals  and  objectives).  Information  on 
facilities  requirements,  physical  plant  inventory  and  Military  Construc- 
tion Program  status  ore  provided  through  the  Requirements  Planning 
branches  of  the  NAVFAC  EFD's  in  the  form  of  computer  printouts  and 
supporting  documentation.  Other  inputs,  such  as  maps,  photographs, 
functional  organizational  charts,  regional  and  vicinity  data,  etc.,  are 
available  through  various  sources  at  the  EFD's  and  the  installations. 

Field  investigation  is  normally  very  extensive,  requiring  familiarizo- 
tion  with  both  the  installation  physical  plant  ond  its  operation,  and  the 
installation's  setting  within  the  local  environment.  Input  data  must  be 
verified  and  adjusted  to  provide  utility  of  purpose,  organizational  and 
functional  inter-relationships  must  be  noted,  ond  relevant  social, 
economic,  political  and  environmental  factors  must  be  considered  in 
their  relotionship  to  the  master  plan  objectives. 

planning  analysis  and  concept  development  are,  of  course,  the 
"creative"  aspects  of  the  process,  in  which  goals,  objectives,  require- 
ments and  potentials  are  weighed  against  criteria,  standards, 
capabilities  and  other  constraints,  and  a set  of  physical  development 
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alternatives  is  derived.  This  phase  is  then  presented  for  review  and 
comment  to  the  installation  and  its  choin-of-command,  and  other 
interested  parties  as  appropriate. 

Following  receipt  of  comments  and  selection  of  a preferred  develop- 
ment concrpt,  the  plan  is  essentially  completed  and  given  .Tnother  round 
of  review.  Upon  receipt  of  oil  comments  the  plan  is  completed,  published 
and  submitted  for  opprovol  by  thn  Chief  of  Naval  Operations.  The  end- 
item  format  and  contents  ore  os  described  in  Part  II . B.,  "Program 
Directives". 

The  foregoing  outlines  the  basic  master  planning  model  as  prescribed 
in  the  directives.  It  is,  in  theory,  o clean  cut,  straightforward  process 
which  appears  to  be  efficient,  purposeful  and  effective.  In  practice, 
this  has  not  a 'ways  been  the  case.  Previous  sections  of  this  paper  have 
addressed  the  psirpofe  and  effectiveness  of  the  program;  this  section  con- 
siders Its  efficlenc'.  . 

Discussion:  The  master  planning  survey  questionnaire  was  sent  to 

NAVFAC  Heodquarters  and  each  of  the  EFD's.  Responses  were  received 
from  Headquarters  and  all  but  one  EFD,  and  the  sections  on  "program 
management"  ere  summarized  os  follows: 
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1 . ’ Fixed"  feams  are  preferred  over  "flexible"  teams  for  master 

planning  purposes,  and  assignments  are  normally  made  by 
geographic  location  of  the  project,  depending  on  team  back- 
ground and  orientation. 

2.  The  "optimum"  team  size  for  a "typical"  master  plan  assignment 
is  considered  to  be  four  personnel,  with  the  team  leader 
devoting  most  of  his  time  to  organizing,  scheduling,  coordinating, 
etc. 

3.  Shore  Facilities  Planning  and  Programming  System  date  (com- 
puter printouts  regarding  facilities  requirements,  physical  plant 
inventory,  etc.)  are  used  extensively  In  master  plan  preparation, 
but  are  only  rtwrginally  useful  as  they  ore  often  outdated  and/or 
incomplete  for  master  planning  purposes, 

4.  Approximately  50  percent  of  the  master  plonning  branch  workload 
is  devoted  to  master  plans,  regional  complex  plans  and  other 
targeted  planning  studies.  The  balance  Is  devoted  to  non- 
targeted  special  studies,  general  odministrotion  and  technical 
support  functions.  About  one-third  of  the  master  planning 
branch  workload  Is  devoted  to  "in-house"  preparation  of  master 
plons  and  regional  complex  plans. 


— 124  — 


5.  Non-targeted  workload  items,  such  os  special  planning  studies, 
ore  generated  by,  in  descending  order  of  frequency; 

o.  District  Commandants 

b.  Fleet  commands 

c.  Local  (EFD)  commond 

d.  Field  activities  (installations) 

e.  NAVFAC  Headquarters 

f.  Other  commands  and  agencies. 

6.  The  specific  nature  of  non-targeted  workload  is  described  as,  in 
descending  order  of  impact; 

a.  Special  planning  studies 

b.  Briefings  and  presentations 

c . Coordination  and  liaison 

d.  Meetings  and  conferer>ces 

e.  Point  papers  and  progress  reports 

7.  Productivity,  in  terms  of  master  plan  output,  measured  against 
both  absolute  capabilities  and  established  targets,  is  considered 
only  “fair"  ("2.4"  rating  on  o "1"  to  "5"  basis);  producitivity , 
in  terms  of  master  plan  quality,  is  coruidered  "good"  ("1  .3" 
rating).  If  a choice  must  be  mode  between  quantity  and 
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quality  in  master  planning,  quality  must  take  precedence,  but 
both  are  considered  essential  to  the  program's  viability. 

8.  Where  significant  changes  to  the  master  plans  are  required 
prior  to  their  final  submittal,  the  reasons  most  frequently  given 
are,  in  descending  order; 

o.  Changes  in  installation  mission,  workload,  staffing,  etc., 

b.  Other  changes  at  the  installation  level,  such  as  rotation 
of  personnel,  new  policies  or  requirements,  etc.  , 

c.  Inadequate  compilation  or  analysis  of  planning  data. 

9.  In  general,  master  plans  prepared  by  planning  service  contract 
hove  been  of  lower  quality  than  those  prepared  "In-house".  The 
preference  is  overwhelmingly  in  favor  of  "in-house"  accomplish- 
ment because  this  method  affords  more  direct  access  to  Navy 
planning  data,  more  direct  inter-personal  contact,  and  more 
flexibility  for  absorption  of  delays,  program  changes,  etc. 

10.  The  major  obstacles  to  high  productivity,  in  terms  of  master 
plan  output  are,  in  descending  order; 

a.  Interruptions  due  to  "brush  fires"  and  other  priority  work 
of  immediate  nature, 

b.  Extensive  periods  of  presentation  and  review, 

c.  Inadequate  personnel  and  fiscal  resources. 
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The  major  obstacles,  in  terms  of  master  plan  quality,  are; 


a.  Extensive  periods  of  presentation  and  review 

b.  Interruptions  due  to  "brush  fires"  ond  other  priority  work 
of  immediate  r.jture 

c.  Unforeseen  changes  in  the  internal  or  external  environ- 
ment of  the  installation 


11  . Suggestions  for  improvement  of  productivity  in  master  plan  output 
and  quality  are,  in  descending  order. 


a.  Modify  and  condense  the  presentation  and  review  process 

b.  Isolate  master  plan  teoms  from  distraction  and  interruption 

c.  Gain  acceptance,  at  all  levels,  of  the  fact  that  the  master 
plan  cannot  solve  all  of  the  installation's  problems,  cannot 
foretell  the  future,  and  cannot  be  extended  indefinitely  os 
an  uncompleted  task 

d.  Increase  master  planning  branch  staffing 

e.  Obtain  more  timely  and  definitive  guidance  and  data  input 
from  headquarters  and  department  levels 


12.  NAVFAC  EFD’s  ye  able  to  effectively  meet  assigned  master 
plan  targets,  within  the  scope  and  configuration  of  present 
resources  and  prevailing  management  policies,  "most  of  the 
time".  Limitations  in  this  regord  are  attributed  to,  (1 ) manpower 
shortages  and,  (2)  local  manogement  policies. 
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13.  The  "optimal"  time  that  should  be  allotted  to  a master  plan  of 
"typical"  complexity,  considering  all  relevant  factors,  is  9 to 
12  months,  including  a totol  of  about  eight  to  nine  vreeks  for 
presentations  and  reviev/  periods. 

14.  Review  periods  usually  exceed  eight  to  nine  weeks  by  a sub- 
stantial amount.  Although  this  is  conceded  to  be  a major 
obstacle  in  the  master  planning  process,  it  is  a requirement 
and  it  is  unlikely  that  it  can  be  reduced  very  much.  One 
suggestion  is  to  eliminate  all  but  one  ("pre-final")  presentation, 
and  to  stoge  informal  briefings  and  reviews  at  earlier  phases  as 
appropriate;  onother  is  to  concentrate  on  education  of  the 
installation  and  its  chain-of-commond  to  the  "facts  of  life" 
noted  in  Item  11 . c.  obove. 

15.  Diversion  of  master  planning  team  personnel  to  other,  non- 
targeted  "brush  fire"  type  work  is  considered  a substantial,  but 
not  sole,  cause  of  deloys  in  moster  plon  preparation.  Although 
this  is  conceded  to  be  on  inescapable  reality  which  must  be 
accommodated,  it  could  best  be  alleviated  by  a change  in  local 
management  policies. 
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16.  The  major  problems  with  effective  accomplishment  of  the  nfwster 
planning  program  rest  mainly  at  the  NAVFAC  EFD  level,  and 
not  at  Headquarters.  These  con  uest  be  solved  by  increasing 
the  planning  staff  and  by  reorganizing  functions  within  the 
planning  division. 

Conclusions:  There  has  been  a continued  growth  in  the  scope  and 

diversity  of  Navy  planning  service  obligations  without  a commensurate 
increase  in  resources,  and  this  has  impaired  the  efficient  management  of 
the  program.  Spreading  limited  money  and  manpower  over  an  evei -larger 
area  of  responsibility  has  resulted  in  a growing  bocklog  of  unaccomplished 
workload,  v/hich  is  both  frustrating  and  counter-productive.  The  purpose 
and  objectives  of  the  Navy's  master  planning  program,  while  not  clearly 
defined,  are  assumed  to  be  reasonable  and  compelling;  therefore,  the 
me  . to  increased  output  must  be  found  in  the  application  of  local 
administrative  policy.  It  is  concluded  that: 

I . Unreliable  data  is  detrimental  to  master  plan  quality,  and 

time  spent  in  augmenting  and  updating  obsolete  and  incomplete 
data  is  a severe  limitation  to  output  as  well.  Experience  has 
shown  that  the  Navy's  computerized  planning  data  bank  is  not 
sufficiently  accurate,  complete  or  :urrent  for  effective  use  in 
the  master  planning  process. 


2.  Navy  master  planning  stof*^  members  spend  an  inordinate  amount 
of  time  on  non-targete.^  planning  tasks  which  impair  productivity 
while  contributing  little  or  nothing  to  target  accomplishment. 

This  situation  can  leod  to  a diminished  sense  af  purpose  and 
consequent  loss  of  overall  productivity. 

3.  Time  spent  in  preparation  for  and  conduct  of  presentations, 
briefings  and  reviews  is  an  excessive  portion  of  the  total  master 
planning  effort.  This  not  only  results  in  low  output,  but  effects 
master  plan  quality,  through  redundoncy  and  obsolescence,  as 
well.  fVesentations  and  reviews  are  essential  to  the  acceptonce 
and  subsequent  use  of  master  plans,  as  well  as  to  provide  needed 
guidance  and  Input;  but  the  time  spent  in  these  activities  should 
be  substantially  condensed. 

4.  While  the  consensus  of  this  portion  of  the  master  planning  survey 
was  one  of  general  sotisfaction  with  the  quality  of  plans  produced 
to  date,  the  findings  discussed  in  the  preceding  section  ("Program 
Effectiveness")  indicote  consideroble  room  for  improvement.  I 
interpret  this  to  mean  that,  while  moster  plans  have  satisfied  the 
stipulated  program  requirements  quite  well,  they  hove  been  less 
effective  in  addressing  the  specific  needs  and  uncertainties  of 
their  beneficiaries  in  the  "real  world"  situation. 
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5.  There  is  general  agreement  that  master  plan  output  is  less  than 

desirable  and  that  more  planning  resources  are  the  most  direct 

solution.  This  is  proboblv  true,  but  a major  staffing  increase  is 

not  only  doubtfiil--the  reverse  is  more  likely.  Both  economics 

and  the  principles  of  "Parkinson's  Law"  drive  an  understandable 

tendency  to  minimize  staff,  particularly  in  a public  service 

endeavor.  This  rationale  is  shown  on  Figure  14,  which  indicates 

the  "cutoff  point"  for  resource  allocations  beyond  which 

37 

diminishing  marginal  utility  occurs. 

6.  There  is  another  side  to  the  issue  of  productivity  which  concerns 
performance  on  an  individual,  rather  than  an  organizational, 
basis.  The  Navy  planning  process  always  operotes  ogoinst  a 
backlog  of  unaccomplished  workload.  As  shown  on  Figure  15, 
this  backlog  can  be  increased  to  point,  with  a commensurate 
increase  in  unit  productivity  or  output,  which  is  generated  by 

a sense  of  urgency.  Beyond  this  "saturation  point",  however, 

unit  productivity  may  begin  a decline  as  apathy  replaces 

urgency  in  individual  attitudes.  If  the  backlog  of  unaccomplished 

workload  continues  to  grow  in  relation  to  measured  output,  it's 

conceivable  that  organizational  net  output  could  decrease  even 

38 

with  an  increase  in  resources.  I cannot  quantify  my  belief, 
but  it  seems  probable  that  the  Navy's  master  planning  program 
is  experiencing  this  phenomenon. 
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Productivity  - (Gross  Output) 


FIGURE  14;  ORGANIZATIONAL  FIGURE  15:  INDIVIDUAL  OUTPUT 

OUTPUT  VERSUS  RESOURCES  VERSUS  WORKLOAD 


7.  If  more  resources  ore  not  to  be  forthcoming,  and  o reduced 
workload  is  equally  improbable,  then  the  Navy  must  develop 
a way  to  produce  and  maintain  useful  master  plans  more 
quickly.  Unfortunately,  some  of  t^he  possible  solutions  appear 
to  be  beyorxJ  the  planners'  grasp,  at  least  for  the  present. 
Some  of  the  more  plausible  solutions  are  advanced  in  the  final 
part  of  this  paper. 
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PART  III:  SYNTHESIS  AND  PROPOSALS 


A.  EVALUATION  SUMMARY 

The  evaluation  contained  in  Part  II  is  structured  in  terms  of  program 
goal  attainment,  master  planning  procedures  and  documentation,  program 
output  and  cost,  value  and  effectiveness,  and  implications  for  manage- 
ment. The  major  findings  and  conclusions  ore  summarized  in  the  following 
paragraphs  to  gain  a better  perspective  for  /'onsiderations  of  program 
improvement. 

Program  Objectives: 


1 . 


Objectives,  goals  and  policies  contained  in  official  directives 
do  not  provide  a sound  basis  for  the  type  of  evaluation  attempted: 


a.  The  objectives  are  too  general  and  somewhat  irrelevant  to 
the  master  planning  program 

b.  The  goals  are  set  on  on  annual  rather  thon  a long-term 
basis 

c.  The  policies  ore  limited  to  only  two  aspects  of  the  master 
planning  program. 
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2.  There  is  no  clear  statement  of  master  plan  purpose  in  the 
directives.  "Requirements"  and  "definitions"  of  master 
planning  do  not  amount  to  the  same  thing,  os  they  fail  to 
ejqplain  the  need  for  and  potential  value  of  tho  program.  As 

a result,  this  evoluotion  was  largely  based  on  assumed  purposes, 
derived  empirically  from  the  available  literature. 

3.  There  is  an  apparent  conflict  in  ideology  between  program 
participants  and  ber^eficiaries  regarding  master  plan  concept. 
Participants  (staff  ortd  consultants)  advocate  o long-range, 
generalized  approach  which  emphosizes  basic  land  use 
objectives  and  ultimate  development  potential;  beneficiories 
(installations  and  their  choins-of-command)  want  a shorter 
range,  specialized  approoch  which  addresses  established  require- 
ments, project  development  and  construction  phasing  by  priority 
of  need.  The  philosophy  gap  may  not  be  critically  brge,  but 
the  symptoms  reinforce  the  need  for  visible  definition  of  master 
plan  purpose. 

4.  The  Command  policy  regording  master  plon  sensitivity  to  the 
natural  environment  and  the  socio-economir  structure  of  the 
civilian  community  has  been  acknowledged,  but  the  degree  of 
compliance  has  been  less  than  possible  or  ceslroble. 
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5.  Th«  master  planning  program  has  been  generally  successful  in 
describing  a good  physical  environment  for  conduct  of  present 
and  projected  activities;  it  has  failed  to  provide  adequately 
for  accommodation  of  unforeseen  changes  in  policy,  priorities 
or  criteria  at  the  departmental  level;  or  in  mission,  workload 
or  organization  at  the  local  (instal lotion)  level. 

6.  The  issue  of  environmental  quality  is  not  oddressed  in  pro^om 
objectives,  goals  and  policies,  and  is  a secondary  consideration 
in  the  masMr  planning  directives.  "!ince  the  qualitative  improve- 
ment of  the  physical  environment  is  o distinguishing  characteristic 
of  the  master  planning  program,  it  should  be  given  more  visible 
presence  In  the  instructions. 

Program  Directives; 

1 . The  methodology  prescribed  for  master  plan  preporation  in  the 
official  directives  is  not  totally  relevont  to  the  attoinmcnt  of 
progrom  goals  and  objectives.  It  is  too  detoiled  ond  extensive, 
reflecting  both  a preoccupation  with  procedure,  in  lieu  of 
results,  ai.c  n tendency  to  meet  the  challenge  for  progrom 
reform  by  co  * ounding  program  requirements.  The  former  is 
relotively  horn  ' ,js — ihe  latter  is  deadly. 
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2.  The  documentation  prescribed  for  master  plans  in  the  official 
directives  is  not  totally  relevant  to  *he  attainment  of  program 
goals  and  objectives.  It  is  growing  in  bulk,  as  mentioned 
above,  thus  enlargir>g  the  dilemma  of  meeting  program  gools  of 
"timeliness"  with  supercomprehensive  plans. 

3.  Both  the  procedures  and  documentation  prescribed  ore  too  rigid 
and  inclusive  to  permit  application  of  needed  flexibility  in 
application.  A more  compact  and  generolized  directive  would 
promote  expedience  in  plan  completion  without  necessary  loss 
of  quality . 

Program  Output; 

1 . Initial  program  targets  for  moster  plan  preparation  and  updoting 
have  not  been  met.  Due  to  the  diversion  of  resources  to  non- 
targeted  workload  obligations,  only  two-thirds  of  the  initially 
targeted  plans  hove  been  completed  within  the  specified  time 
frame,  and  only  one-holf  of  the  required  updates  hove  been 
accomplished. 
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2.  Moster  plans  take  too  long  to  prepare.  This  is  doe,  in  port,  to 
the  workload  conflicts  Mentioned  above,  bot  more  directly  to 
the  brood  scope  of  planning  requirements,  to  extended  periods 
of  presentation  and  review,  and  to  delays  in  obtaining  needed 
information  and  guidance. 

3.  Increased  productivity  is  essential,  not  only  to  meet  the  program 
targets,  but  to  improve  the  response  to  increosing  demands  for 
other  planning  services.  Furthermcrs,  an  increase  in  output  moy 
result  in  improved  service  quality,  as  well,  since  delays  breed 
redundance  and  obsolescence. 

Program  Cost: 

1 . There  are  no  standords  or  criteria  with  which  to  evaluate  the 
cost  of  the  master  planning  program  in  relotion  to  output,  on 
either  a quantitative  or  qualitative  basis.  Since  master  planning 
is  an  ongoing  program  with  multiple  objectives,  absolute 
expenditures  have  little  meaning  beyond  cost-per-unit  comparisons. 

2.  Master  plans  occomplished  "in-house"  have  cost  somewhat  more-- 
perhaps  as  much  as  40  percent — than  those  performed  by 
consultants  through  planning  service  contracts.  "In-house"  pic  ns 
are  considered  to  be  of  substantiol ly  higher  quality  rhan  contract 
plans,  however,  so  the  extro  expense  may  well  be  justified. 
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3.  NegaHon  of  the  moster  planning  program  would  not  hove  produced 
savings  equal  to  Us  current  cost.  Likewise,  cancellation  of  the 
program  would  not  recover  any  prior  expenditures,  nor  avoid  all 
of  the  obligations  remaining.  The  program  furnishes  a variety  of 
ancillary  planning  services  which  would  have  to  be  separately 
funded  in  its  absence. 

Program  Effectiveness; 

1 . The  master  plan  implementation  process  has  produced  some  "good 
news"  and  some  "bad  news".  The  program  hos  been  highly 
effective  in  defining  facilities  requirements  and  in  guiding 
their  realization  as  projects,  built  or  programmed  in  conformance 
with  approved  plan  concepts.  The  progrom  has  been  rather 
ineffective  in  onticipating  and  directing  the  totol  subsequent 
physical  development  of  installations, since  o high  percentage 
of  initially  proposed  projects  have  been  cancelled  and  a sub- 
stantial number  of  "new"  projects  hove  been  developed  in  their 
place.  The  net  result  is  considered  positive,  but  there  is 
consideiable  room  for  improvement. 
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2.  The  rate  of  master  plon  implementation  has  been  much  slower 
than  expected,  but  's  proceeding  as  quickly  os  fund  appropriations 
will  allow. 

3.  The  major  v'eal  nesses  in  master  planning  effectiveness  are  the 
inability  to  (o)  maintain  conformance  with  approved  plan  concepts 
throughout  the  implementation  process  and  (b)  anticipate  and 
accommodate  unforeseen  chonges  which  affect  the  plon'*  m lidity. 

4.  Master  plans  are  different  things  to  different  people,  thus  all 
questions  of  value  or  effectiveness  must  consider  the  multiple 
beneficiaries  of  the  prcgrom.  It  appears  that  master  plans  pro- 
duced to  date  have  satisfied  the  requirements  of  the  progrom 
participants  (NAVFAC  Heodquarters  and  Engineering  Field 
Divisions)  better  than  those  of  the  beneficiaries  (insta  I lotions 
and  their  chalns-of-command).  This  seems  to  be  a perverse 
situation  needful  of  correction. 

5.  The  master  planning  f/Togram  is  a vital  link  to  the  systematic 
upgrading  of  the  Naval  shore  estoblishment . It  can  and  should 
be  improved,  but  should  not  be  terminated. 
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Program  AAjrwgement; 


1 , A steady  increase  in  planning  workload,  without  a commensurate 
increase  in  resources,  has  impaired  the  effective  management  of 
the  master  planning  program.  The  additional  workload  is  not  in 
master  plans,  but  in  non-targeted  planning  services  of  a diverse 
nature . 

2.  This  situation  has  resulted  In  a growing  backlog  of  unaccomplished 
workload,  which  is  detrimental  to  personal  attitudes  and, 
consequently,  to  unit  productivity,  in  both  quantitative  and 
qualitative  terms. 

3.  Since  workload  is  not  likely  to  diminish,  or  resources  to  grow, 
the  challenge  to  program  management  is  finding  o way  to  produce 
and  maintain  good  master  plans  more  quickly.  The  essential 
program  requirements  are  reasonable  and  compelling;  therefore, 
the  main  burden  of  solution  rests  at  the  locol  department  level. 

4.  The  most  potentially  effective  solutions  ore  not  within  the 
planner's  sphere  of  attainment,  but  substantive  improvement 
could  be  made  through  functional  reorganization  and  procedural 
innovation  at  the  lucol  level. 
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CONFLICTS  AND  TRADE-OFFS 


The  multiple  problems  identified  in  the  Navy's  master  planning 
program  can  be  reduced  to  three  basic  shortcomings:  (1 ) the  plans  take 
too  long  to  prepare;  (2)  when  complete,  they  are  too  vulnerable  to 
manipulation;  and,  (3)  they  cannot  adequately  predict  or  jccommodote 
future  change.  All  other  considerations  are  included  within  or 
attributable  to  these  three  items.  According  to  the  master  planning 
survey; 

1 . Initial  delays  in  plan  preparation  perpetuate  further  delays 
through  redundancy  and  obsolescence.  They  are  the  result  of: 


a.  Extended  review  periods  ond  excessive  presentation 
requirements,  which  are  both  time-consuming  and 
frustrating  as  they  are  not  always  productive; 

b.  Diversion  of  team  planners  to  non-targeted,  "brush 
fire"  tasks,  resulting  from  monpower  limitotions  and/ 
or  local  managemenr  policies; 

c.  Difficulty  in  obtaining  timely  and  reliable  planning 
guidance  and  policy  input  from  headquarters  ond 
departmental  levels; 

d.  Difficulty  in  obtaining  appropriote  ond  current  planning 
data; 

e.  A scope  of  work  that  tries  to  do  too  much--a  tendency 
within  NAVFAC  which  is  supported  by  the  installations 
through  insistence  on  supercomprehensive  plans; 
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2.  Completed  plans  are  often  disregarded  or  misused  by  their 
beneficiaries.  This  is  the  result  of: 


a.  Lack  of  management  continuity  at  the  installation  level  due 
to  frequent  changes  of  command  and  rotation  of  deportmental 
personnel; 

b.  Personal  whim  based  on  "second  guesses"  and  founded  on  the 
principles  of  first-cost  economy  and  expedience; 

c.  Substitution  of  "non-appropriared  fund"  projects  for  Military 
Construction  projects  proposed  in  the  master  plan,  often 
resulting  in  the  fijrthei  retention  of  obsolete  and  rx>n- 
conformlrig  facilities; 

d.  Erosion  of  interest  in  the  value  of  the  plan  on  the  part  of 
the  installation  or  its  chain-of-command;  and, 

e.  Inadequate  coordination  between  all  parties  in  the  imple- 
mentation process;  i.e.,  NAVFAC  Headquarters  and  the 
Engineering  Field  Divisioi.s,  the  installations  and  their 
headquarters  offices,  and  Novy  Department  Headquarters. 


3.  The  "picture  of  the  future"  developed  by  the  moster  plonning 
process  is  often  out  of  focus.  This  Is  the  result  of  unanticipated 
changes  In: 


a.  Policies,  priorities  and  organization  structure  made  at 
headquarters  level,  reflecting  shifts  in  the  national 
economy,  political  mood  or  defense  posture; 

b.  Facility  plonning  factors  ond  siting  criteria,  re*ij!ting  from 
increased  sensitivity  to  issues  of  environmental  protection, 
public  sofety  and  personnel  living  standards;  and, 

c.  Mission,  tasks,  base  loading,  workload  or  functional 
organization  at  the  instol lotion  level. 
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Suggestions  for  improvement  to  the  master  planning  program  are  abun- 
dant. Those  most  frequently  cited  in  the  master  plonning  survey  include: 


1 . Provision  of  more  flexibility  in  master  plan  preparation  procedures 
and  document  format,  vrith  less  emphasis  on  environmentol  impact, 
area  factors,  installation  description,  and  architectural  character; 

2.  More  articulate  guidonce  from  headquarters  and  departmental 
levels  on  planning  program,  objectives  and  constraints,  and 
faster  response  to  presentations  and  review  phases; 

3.  Revised  local  management  policies  regarding  “brush  fires";  i.e.. 
Isolation  of  master  plan  teams  from  internal  disruption; 

4.  Better  definition  of  basic  master  planning  goals  and  objectives  in 
the  official  program  directives; 

5.  Keener  awareness  by  all  participants  of  the  multiple  purposes  of 
the  master  plan; 

6.  Closer  coordination  of  related  actions  and  obligotions  at  oil 
levels  of  concern;  i.e.,  mointoinlng  o better  understanding  of 

the  issues  involved  and  o higher  sense  of  urgency  in  their  resolution; 

7.  More  generous  staffing,  irKluding  provision  of  o "stoff  planner" 
at  oil  major  i nsto I lotions; 

8.  More  "in-house"  and  less  contract  moster  plan  preparation; 

9.  More  emphasis  on  development  of  sound  basic  concepts  end 
alternatives  and  more  frequent  review  ond  updating  of  plans;  ond, 

iO.  More  frequent  and  candid  interfoce  with  the  civiiion  community 
on  matters  of  mutual  concern. 


It  is  obvious  that  the  various  problems  are  somewhot  interrelated  and 
that  the  proposed  solutions  are  not  oil  mutually  inclusive.  Furthermore, 
some  of  the  proposed  solutions  are  plainly  unrealistic,  as  they  would  either 
violate  command  policy  or  require  the  input  of  nen-existant  resources. 
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There  are  some  real  conflicts  between  program  goals  and  policies  on 
the  one  hand,  and  the  various  planning  requirements  ond  constraints  which 
have  been  identified,  on  the  other.  There  is  the  potential  for  trade-offs, 
however,  and  appropriate  areas  of  compromise  con  be  Identified,  if  not 
resolved.  The  list  below  has  been  compiled  through  the  insight  of  the  fore- 
going research  with  Command  goals  designated  as  (G)  and  Command  policies 
designated  as  (P).  All  other  foctors  are  termed  either  "requirements"  (R)  or 
"constraints"  (C),  depending  on  their  basic  characteristic. 


TIMELY  OUTPUT  (P) 

IN-HOUSE  PREPARATION  (P)  . 
TARGETED  MASTER  PLANS  (G) 
PRIORITY  REQUIREMENTS  (R)  . 
INITIAL  PREPARATION  (R)  . . 
DEFENSE  REQUIREMENTS  (R)  . 
PROGRAM  QUALITY  (R)  . . . 
LONG-RANGE  POTENTIAL  (R) 
GENERAL  APPROACH  (R/C)  . 

UNIFORA/WTY  (C/R) 

PARTICIPANT  NEEDS  (R)  . . . 


VS  . . .COMPREHENSIVENESS  (R) 

VS  . . .CONTRACT  PREPARATION  (C) 
VS  . . .PLANNING  SERVICES  (R) 

VS  . . .FUNDING  AVAILABILITY  (C) 
VS  . . .PERIODIC  UPDATING  (G) 

VS  . . .EXTERNAL  CONCERNS  (P) 

VS  . . .PROGRAM  COST  (C) 

VS  . . .SHORT-RANGE  NEEDS  (R) 

VS  . . .SPECIFIC  NEEDS  (C/R) 

VS  . . .FLEXIBILITY  (R/'C) 

VS  . . .BENEFICIARY  NEEDS  (R) 
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These  sets  are  not  mutually  exclusive;  there  are  numerous  overlaps  and 
cross-relationships.  They  can  be  synthesized,  however,  into  two  basic 
dichotomies;  "innovation"  (what  is  needed)  versos  "conformity"  (what  is 
required),  and  "workload"  (what  is  required)  versus  "resources"  (what  is 
avaiicble).  This  study  will  not  attempt  to  suggest  the  precise  areas  of 
trade-off,  but  will,  instead,  consider  ways  in  which  the  conflicts  can  be 
minimized . 


c. 


CAUSES  AND  EFFECTS 


The  objective  of  this  paper  is  to  review  the  Navy's  master  planning 
program  in  depth  and  to  identify  its  major  strengths  and  weaknesses.  The 
findings  of  the  research  are  believed  to  be  conclusive  in  most  areas  and  at 
least  informative  in  the  remainder.  The  progrom  has  been  assessed  in  terms 
of  both  concept  and  procedure,  and  the  findings  of  the  master  planning 
survey  indicate  a stronger  consensus  on  the  latter  issue.  This  is  to  soy, 
while  there  is  general  agreement  on  the  issue  of  planning  process,  the 
succinct  program  purpose  has  neither  been  clearly  identified,  nor  agreed 
upon  by  the  interest  groups  involved. 

Shall  the  moster  planning  program  focus  on  long-range  objectives; 
general  concepts  for  ultimate  development  of  the  shore  estoblishment  to 
support  the  Navy  of  the  future?  Should  it  focus  on  shorter  range 
objectives;  specific  plans  ond  programs  to  sotisfy  known  requirements  ond 
immediote  concerns?  Or  should  it  attempt  to  do  both;  to  be  both  general 
and  specific,  according  to  need  and  prevailing  circumstonces? 

Obviously,  the  last  option,  "comprehensiveness",  is  the  most 
compelling  as  It  would  resolve  disputes  over  concept  and  purpos'r  while 
addressing  the  totol  facilities  plonning  needs  of  the  Navy.  It  is  also  the 
most  idealistic,  presenting  both  a picture  of  the  future  and  a formula  for 
the  present. 
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The  current  master  planning  directive  appears  to  be  committed  to  the 
"comprehensive"  approach.  While  the  objective  is  commendable,  the 
content  of  the  directive  fails  to  offer  o solution  to  the  three  fundamental 
shortcomings  of  the  program;  that  master  plons  take  too  long  to  prepore, 
are  too  vulnerable  to  misuse  after  completion,  and  do  not  adequately  fore- 
cast or  accommodate  future  chonge.  The  problem  causes  given  in  the 
master  planning  survey  seem  to  properly  account  for  the  shortcomirsgs 
noted.  On  closer  examination,  however,  it  appears  that  these  "causes" 
are  actually  residual  effects  which  are  underlain  by  more  fundomer.tal 
causes.  There  :eem  to  be  two  forces  at  work,  which  are  deeply  imbedded 
in  Navy  master  planning  philosophy  and  which  tend  to  oppose  any  scheme 
for  program  reform. 

The  first  is  the  orientotion  of  the  Navy  planning  system,  and  indeed 
of  many  planning  agencies,  toward  a rigid  methodology  bosed  on  ochieve- 
ment  of  a final  and  static  objective.  This  is  the  "end-itate"  planning 
criticized  by  Branch  and  others  as  being  unresponsive  and  ineffective  to 
tlie  needs  of  a dynamic  and  pluralistic  society.^  While  the  Navy  is  not 
a pluralistic  society  per  se,  it  does  contain  a wealth  of  speciol  interest 
groups;  while  It  is  not  clearly  a dynomic  institution  in  terms  of  political 
innovation,  it  must  continually  react  to  external  stimuli  impelled  by 
changing  national  interests. 
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James  R.  ScKlesinger  distinguishes  between  two  general  approaches 
to  planning,  referred  to  as  "Cook's  tour"  planning  and  "Lewis-ond-Clark" 
planning; 


"Cook's  tour  planning  rests,  implicitly  or  explicitly, 
on  the  supposition  that  the  future  is  sufficiently  certain 
that  we  can  chart  a straight  course  years  in  advance. 

In  it,  direction,  speed,  size  of  committment  and 
achievement  milestones  (not  decision  points)  are 
indicated  with,  at  least,  rough  precision.  By  controst, 
what  may  be  termed  Lewis-ond-Clark  planning 
acknowledges  thot  many  alternative  courses  of  action 
and  forks  in  the  road  will  appear,  but  their  precise 
character  and  timing  cannot  be  anticipated.  Neither 
the  size  of  committment  nor  even  the  direction  of 
movement  should  be  stipulated  too  far  in  advance. 

At  the  end  of  a period  one  can  retrospectively  examine 
the  paths  pursued,  which  include  many  abandoned 
initiatives  or  experiments  and  many  hard  (and  moybe 
erroneous)  choices.  Only  limited  confidence  could 
have  been  placed  in  advanced  predictions  regarding 
which  options  would  be  chosen,  when  the  choices 
would  be  made,  or  how  long  olterrKitive  courses  of 
action  would  be  pursued  before  obandonement . Retro- 
spectively one  may  mop  what  has  token  place,  but  the 
planning  function  is  not  to  chart  a precise  course  of 
action.  Rather  it  is  to  prepare  to  cope  with  the 
uncertain  terrain  of  the  future,  to  rtote  the  signs  in 
the  environment  that  o decision  point  has  been  reached, 
and  to  respond  in  a timely  fashion." 

He  continues;  emphasizing  the  need  for  flexibility: 

"Wherever  uncertainties  are  substantial,  the  bolance 
should  shift  in  the  direction  of  Lewis-and-C lork 
planning. . .Nevertheless,  in  all  bureaucracies  there 
are  strong  pressures  to  go  too  far  in  the  quest  for 
Cook's  tour  planning.  In  port,  this  is  inevitable  in 
large  organizations  os  a concommitont  to  the  need 
for  cohesion  and  the  cost  of  communicotions . In  part, 
the  pressure  is  understandable  since  it  may  permit 
committing  others  to  our  view  of  the  world,  our 
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objectives,  and  our  strategies.  In  part,  it  is  a form 
of  casual  laziness.  Characteristicially  the  tendency 
toward  precise  planning  goes  much  too  for. . .the  less 
well  known  ♦lie  futur  tc^rroin,  the  greater  the  losses 
in  planning  by  simple  Cook's  tour  methods."^ 


Schlesinger  offers  some  further  insights  into  planning  philosophy  which 

ore  appropriote  to  this  discussion; 

" . . .as  one  adds  to  the  dimensions  of  the  plan  by 
increasing  the  number  of  issues  covered,  planning 
ceases  to  bear  any  relation  to  a prescription  of 
activities  that  will  be  undertaken  in  the  future. 

Instead  planning  appropriately  becomes  a vast  hedge, 
indicating  the  character,  the  means  of  acquisition, 
and  the  use  of  certain  instrumentalities--of  certain 
sets  of  circumstances  should  materialize.  Rather  than 
providing  an  exact  prescription  of  activities,  a good 
plan  will  admittedly  provide  no  more  than  the  roughest 
guidelines. ,.  If  plans  for  future  activities  are  adhered 
to,  the  results  will  inevitably  be  less  than  optimal. 

We  ore  not  clarivoyant.  Prescription  of  future 
activities  requires  us  to  have  more  knowledge  of  the 
future  than  we  possibly  can... a good  plan  should  be 
viewed  as  a complicated  structure  to  foster  Intelligent 
hedging.  It  ought  not  be  viewed  os  a prescription  for 
future  activities. " 

He  notes  the  weaknesses  of  prescriptive  planning  and  offers  on  alternative 

"If  planning  is  in  the  noture  of  prescription,  it  is 
bound  to  be  costly — and  will  probably  be  inaccurate 
as  well.  For  planning  voriegoted  activities  under 
conditions  of  uncertainty.  Indicative  planning — 
because  it  lacks  precision  and  rigidity — is  the 
appropriote  means  for  attaining  the  best  result  possible, 
though  not  the  best  possible  resul*.  In  this  case,  as  in 
others,  the  hypothetical  best  can  be  an  enemy  of  the 
attainable  good."^ 
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Schlesinger  is  speaking  of  centralized  operational  planning  in  the 
Department  of  Defense,  but  his  rationale  can  be  extended,  with  little 
qualification,  to  facilities  master  planning  in  the  Navy.  While  "Cook's 
tour"  planning  would  appear  to  have  an  excellent  chance  for  success  in 
the  Navy's  plannirtg  system,  which  is  highly  rational  and  controlled,  it's 
application  to  the  moster  planning  program  hus  not  fully  succeeded,  as 
shown  by  the  evidence  on  hand.  Schlesinger 's  article  establishes  an 
ottractive  case  for  planning  as  o dynamic  process  to  guide  enlightened 
decision  making;  a view  shared  by  at  least  some  Navy  planners.^ 

The  implication  of  this  discussion  is  that  the  Novy's  master  planning 
program  is,  indeed,  too  highly  structured  ond  prescriptive  to  permit 
effective  physical  development  of  the  shore  establishment  on  a necessarily 
incremental  basis.  It's  not  thot  the  scope  of  concern  is  too  brood,  nor  the 
aggregate  requirements  too  extensive;  it  is,  rather,  thot  they  ore  applied 
unilaterally  and  are  required  to  be  oddressed  at  a single  point  in  time. 
This  approach  inhibits  flexibility  in  planning  for  individual  requirements 
ond  ne  :essitates  making  hundreds  of  decisions  in  advance  of  symptomatic 
phenomena.  I*  results  in  extended  periods  of  plan  preparation  and 
assures  the  need  for  early  and  recurring  plon  updating. 

The  second  cause  underlying  the  program's  shortcomings  is  o psycho- 
logical alienation  of  the  master  plon  beneficiaries  from  the  mainstream  of 
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activity.  The  installai.ons  and  their  supcriorj- in-command  apparently 
don't  feel  that  they  are  a vital  part  of  the  process;  they  seem  to  feel, 
rather,  that  master  planning  is  "NAVFAC's  game",  which  must  be  tolerated 
but  not  necessarily  endorsed. 

This  attitude  understandably  stems,  in  part,  from  apprehension  over 
the  past  record  and  it's  legacy  of  unfulfilled  promises.  A stronger  factor, 
however,  is  that  the  beneficiaries  are  placed  in  un  essentially  passive 
role  throughout  the  master  planning  process.  All  substantive  action  is 
taken  by  the  "participants"  (planning  staff  or  consultants),  and  the  final 
plan  document  is  presented  to  the  installation  os  o "gift". 

It's  true  that  the  beneficiaries  are  consulted  frequently  throughout 
the  planning  process  and  make  inputs  ot  various  stages  of  the  program 
development.  In  addition,  they  are  obligated  to  endorse  the  finol  plon 
prior  to  its  submittal  for  approval  by  the  Chief  of  Noval  Operotions. 

While  it  cannot  be  claimed  that  their  needs  or  desires  hove  been  neglected, 
i^  follows  that  their  contributions  have  been  first  induced  end  then 
translated  Into  "staff  recommendations".  At  each  point  of  contoct,  the 
installation  is  presented  with  a completed  accomplishment  and  osked  to 
respond.  While  the  command  staff  may  approve  what  they  see,  they  have  not 
been  privy  to  the  hundreds  of  cumulotive  oecisions  that  must  go  Into  such 
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an  accomplishmenf . It  is  little  wonder,  then,  that  they  look  upon  the 
document  os  "NAVFAC's  plan"  and  receive  it  with  less  than  total 
enthusiasm . 

This  is  not  to  imply  that  participant-beneficiary  relationships  ore 
always  adverse  or  artificial— they  are  not — but  it  seems  o fact  that  Navy 
planners  tend  toward  an  attitude  of  possessiveness  regarding  the  master 
plan,  and  of  acquiescence  regarding  the  installation  and  its  superiors-in- 
command.  This  attitude  inevitably  results  in  degradation  of  commitment 
on  the  port  of  the  beneficiaries.  (Note  the  distinction  used  in  this  paper 
between  "participants"  and  "beneficiories";  indicative  of  the  separate 
roles  maintained.)  It  seems  reasonable  to  expect  that,  os  "participants" 
in  the  master  planning  process,  the  installation  and  its  superiors-in- 
commond  would  view  their  role  in  a different  light  and  respond  In  a more 
constructive  manner. 

The  alienation  described  here  Is  not  limited  to  the  planners,  the 
installations  and  their  superiors-in-commond.  It  permeotes  the  entire 
structure  of  the  Naval  establishment  and  is  reflected  in  the  frequent 
Inadequacy  of  fundamentol  guidance  furnished  by  headquarters  and 
departmental  levels  at  the  outset  of  the  planning  process.  While  the 
planner  has  a special  need  for  the  best  information  avollable,  experience 
has  shown  a strong  reluctance  within  fht-  higher  eschelons  of  Navy 
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management  to  accommodate  this  need.  Whether  this  reticence  is 
intentional,  stemming  from  mistrust  of  the  motives  or  consequences  of 
"enligh.rened"  planning,  or  simply  oi  innocent  failure  to  recognize  the 
critical  relationships  involved,  is  not  known.  It  seem  probable,  however, 
that  the  instilling  of  a higher  sense  of  departmentol  involvement  in  the 
plannirig  process  would  stimulate  better  response  to  program  needs. 

This  "response  gap"  con  be  likened  to  the  procedi;ral  conflicts  noted 
by  Altshuler  and  other?  In  the  civilian  planning  sector,  resulting  from  the 
political  isolation  of  the  planning  process.^  It  would  seem  that  Navy 
planners  could  learn  a good  deol  from  the  experience  of  the  clvillon 
sector,  and  find  ways  to  better  integrote  the  roles  of  "participants"  and 
"beneficiaries"  in  the  master  planning  progrom , 
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D.  RECOMMENDATIONS 


The  findings  and  conclusions  of  this  research  Save  led  to  the  formula- 
tion of  three  major  proposals  for  improvement  of  the  Navy's  master  planning 
program.  They  are  to,(l)  realign  the  planning  procedures  to  a more  "process- 
oriented"  approach,  (2)  realign  the  planning  concept  to  a more  "policy- 
oriented"  approach,  and  (3)  expand  the  planning  data  base  to  include  r-'i 
information  necessary  for  effective  master  plan  accomplishment.  Each  or 
these  proposals  can  stand  alone  and  each  could  provide  explicit  benefits 
for  the  program.  Taken  together,  however,  they  can  minimize  the  vaiious 
obstocles  confronting  effective  progrom  execution  under  the  present 
structure  and  enhance  current  efforts  in  the  fields  of  regional  complex  and 
logistics  systems  planning. 

1 . Process  Plann\..  Aoprooch-  This  propcsol  is  to  move  the  Navy's 
master  planning  procedures  closer  to  those  of  the  "indicative" 
planning  described  by  Schlesinger  and  the  "continuous"  planning 
advocated  by  Branch.^  The  proposal  is  motivated  by  the 
recognized  need  for- 

a.  Higher  master  plan  productivity,  in  the  aspects  of 
br  initial  preporation  and  periodic  updating; 

b h-j  ' r rejponse  to  the  growing  demand  for  ancillary 
planning  services; 
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c . AccommodaMon  of  on  increasing  number  of  supplemental 
master  plan  requirements;  and, 

d.  Higher  credibility  and  usefulness  in  the  master  plans 
produced. 

The  approach  suggested  is  not  radically  different  from 
established  concepts  or  procedures.  The  essence  and  primary 
departures  are  a deeper  involvement  of  the  "beneficlories"  in 
the  master  planning  process  and  occomplishment  of  plan  elements 
on  an  incremental  basis,  according  to  established  priorities. 
Thus,  the  most  essential  tasks  are  performed  first  and,  upon 
reaching  a point  of  significont  occomplishment  where  substantive 
decisions  can  be  made,  the  process  is  temporarily  suspi».nded. 

The  planning  team  moves  on  to  another  task  while  the  initial 
effort  is  undergoing  implementotion  ond  evaluotion. 

The  initial  plan  document  would  be  more  compact  ond 
generalized  than  those  of  the  present,  thus  could  occept 
morginal  cfianges  in  installation  size  and  structure  without 
degrodation  of  basic  concepts. 

The  plan  would  be  augmented  in  scope  ond  content  from 
time  time,  according  to  knowledge  gained  and  prevailing 
needs;  thus,  the  plan  would  becorrie  more  comprehensive  over 
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time  and  updating  would  be  a continuing  process.  Changes  in 
requirements,  policies  and  criteria,  and  their  impact  on  the  plan, 
would  be  acknowledged  and  assessed  immediately  ond  necessary 
revisions  would  be  made  at  the  earliest  opportunity.  Elements  of 
the  plan  containing  informotion  subject  to  frequent  revision  (base 
loading  and  workload  da'u,  inventory  of  existing  assets.  Military 
Construction  Program  status,  etc.)  would  be  updated  regularly  and 
replaced  in  the  plan  document. 

The  primary  elements  of  the  "process  plan"  are  a policy 
section  which  is  discussed  in  the  following  porogrophs,  ond  a 
proposed  land  use  plan  similor  to  thot  employed  In  the  current 
process.  The  land  use  plan  would  depict  long-range  lend  use 
concepts  based  on  specific  policies  ond  pools  of  the  instollation 
ond  Its  superiors-in-commond.  It  would  depict,  in  general 
lerm-,,  tlie  basic  land  use  categoric:  and  circulation  pattern 
needed  to  accommodate  current  and  firmly  onticipated  require- 
rrients,  allowing  for,  (a)  incremental  focilities  reorganization  to 
achievu  better  functional  and  environmentol  -opablllty,  (b)  the 
likely  expansion  of  certoin  facilities  types  commensurate  with  an 
increase  in  present  mission  or  vrorkload,  and  (c)  the  potential 
for  accommodation  of  addit'onol  functions  of  o compatible 


noiure.  Secondary  elements  of  the  plan  would  Include  back- 
ground information  on  the  installation  and  its  physical 
environment,  relevant  socio-economic  factors,  capital 
improvement  plan,  and  any  other  items  of  special  interest, 
mandatory  or  optional,  which  relate  to  the  installation's 
physical  development  profile  and  which  may  require  periodic 
revision . 

2.  Policy  Planning  Approach;  This  propose  I is  to  move  the  Navy's 

moster  planning  corKept  closer  to  that  of  the  "policy  plan" 

described  by  Fagin  and  others.^  The  proposol  is  based  on  the 

recognition  that  the  most  efficient  plonning  procedures  cannot 

foster  rational  and  compelling  decisions  If  not  supported  by  a 

sound  policy  structure.  Rondinelll  advocates  policy  planning 

as  an  action-oriented  approach  to  the  management  of  change, 

but  cites  eight  propositions  thot  characterize  and  limit  the 

8 

effectiveness  of  pclicymaklng.  Review  of  these  hos  indicated 
that  they  can  be  more  easily  monoged  within  the  Naval 
establishment,  however,  than  in  the  "highly  fragmented,  multi- 

9 

nucleated  structure"  of  urban  society. 


Planning  based  on  well  articulated  policies  at  oil  levels  of 
Navy  management  would  offer  many  advantages  fa  the  master 
planning  program.  The  process  should  start  with  o clear  statement 
of  pragrarr  abjectives,  goals  and  policies  at  Navy  Headquarters 
level.  These  would  define  the  multi-purpose  nature  of  master 
planning  and  describe  its  potential  benefits  to  the  Novy  and 
Department  of  Defense,  in  general,  and  to  the  respective 
installotions  and  their  soperiors-in-command,  in  particular. 

This  approach  would  tend  to  stimulate  a more  responsible 
commitment  from  heodqoorters  ond  deportmental  levels,  in 
terms  of  major  planning  goals  and  guidonce;  and  from  the 
installation  level,  in  terms  of  personol  involvement  ond  con- 
tinuity. Furthermore,  it  would  crystollire  requirements  and 
expectations  that  otherwise  may  be  only  implicit,  or  even 
unrecognired. 

Policies  formulated  jointly  by  the  Instollation,  Its  choin- 
of-commond  ond  the  NAVFAC  planning  staff,  would  lend 
credibility  to  the  plan  and  would  provide  long-range  goals  upon 
which  to  base  Incremental  decision  making  and  problem  solving. 
This  process  would,  in  short,  transform  master  plan  "beneficiories" 
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into  "participants"  and,  more  likely  than  now,  good  ideas  into 
realities.  At  the  regional  complex  level,  planning  goals  and 
policies  would  logically  be  formulated  by  the  area  Noval  Bose 
Commander  or  District  Comn^andant. 

Inclusion  of  the  civilian  community  in  the  policymoking 
process  would  tend  to  reduce  friction  between  the  militory  ond 
civilian  sectors  ond  promote  better  understonding  of  both 
separate  and  mutual  concerns.  Appropriote  representatives  of 
the  community  should  be  involved  In  the  eorliest  stages  of 
policy  formulation  at  the  locol  level.  While  they  need  not  be 
considered  "participants"  in  the  process,  their  presence  could 
overt  possible  conflicts  and  would  facilitote  follow-up  requests 
for  information  and  assistance. 

3.  Expended  Data  Bose;  This  proposal  is  to  enhance  the  effective- 
ness of  the  planning  process  through  exponsion  of  the  role  of 
information.  It  is  generally  ogreed  thot  occurote  and  adequate 
Information  Is  essential,  not  only  to  aid  routine  decislon-moking, 
but  to  provide  a bosis  for  more  accurate  forecasting  of  future 


requirements . 


A five-year  workload  projection,  which  is  now  the  basis 
for  Navy  facilities  programming,  is  totolly  inadequate  for 
physical  development  planning.  Rear  Admiral  D.  G.  Iselin, 
Vice  Commander  of  NAVFAC,  has  stated: 


"Re-examination  of  the  logic  in  our  shore  facilities 
planning  and  progromming  systrm  has  convinced  me 
that  we  must  re-establish  the  procedure  for  defini- 
tion and  projection  of  shore  activity  workload. . . 

A total  system  discipline  must  be  maintained  to 
prevent  a return  to  pre- LSR  days  when  arbitrary 
policies  were  used  to  determine  which  projects 
would  be  funded.  The  LSR  System  is  the  only 
current  means  of  identifying  ond  controlling  shore 
octivlty  interdependency."'^ 


As  noted  in  Port  I.  B.  herein,  the  Logistics  Support  Require- 
ments (LSR)  System  hos  been  recently  suspended  due  to  problems 
in  its  management. 

Another  Naval  officer.  Rear  Admiral  R.  C.  Jortberg,  of 
the  office  of  the  Chief  of  Naval  Operations,  has  expressed 
concern  that  (we)  are  unable  to  predict  v/haf  is  likely  to  hoppe.i 
in  the  comrriunities  surrounding  Navol  instoMotions,  and  that 
measures  for  defining  and  improving  (our)  relationships  be 
iristituted . ^ ^ 
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NAVFAC's  bank  of  computerized  planning  data  is  now 
limited  to  facilities  requirements  and  deficits,  physical  plant 
inventory  and  Military  Construction  Program  dota  compiled  on 
on  individual  activity  basis.  Furthermore,  the  foimat  of  this 
data  is  structured  for  quantitative  review  of  Military  Construc- 
tion Program  submittals;  consequently,  it  Is  of  little  use  in 
resolving  the  multiple  and  complex  issues  which  foce  the  moster 
planning  staff  on  a routine  basis. 

The  recent  establishment  of  concepts  for  brood-based 
planning  of  Naval  regional  complexes  (such  os  at  San  Diego, 
California  or  Norfolk,  Virginia)  ond  of  logistics  support 
systems  (such  as  ordnance,  ship  berthing,  aircraft  rework,  etc.) 
places  a treir.endous  bu'den  of  dota  requirements  on  the  system. 
For  these  purposes,  Iriformotion  on  personnel  ond  on  the 
capacities,  capabilities,  inventories  and  physical  condition  of 
various  facilities  types  must  be  assembled  for  brood  geographic 
areas  and  programmed  for  retrievol  in  vorious  formats.  Much 
of  this  data  is  now  available  in  the  offices  of  the  Bureau  ol 
Naval  Personne  , Bureau  of  Medicine  and  Surgery,  Navy 
Finance  Center,  and  Navel  Moteriel  Command,  among  others. 
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It  is  often  inaccessible  to  Navy  planners  though  and,  when 
available,  structured  in  an  inappropriate  format. 

These  factors  suggest  thot  information  for  planning  needs 
to  be  not  only  more  timely,  but  much  more  accessible  ond 
comprehensive,  as  well.  Three  actions  appeor  necessary  to 
expand  the  Navy's  date  bose  for  effective  conduct  of  the 
master  planning  program: 


a.  The  Logistics  Support  Requirements  System  should 
be  reactivated  and  expanded  to  include  more 
definitive  "census  ^ype"  informotion  on  militory 
personnel  ond  their  dependents; 

b.  The  system  should  be  "regionalized"  to  provide 
facilities,  personnel  and  functional  workload 
data  for  Navol  complexes,  Navol  districts,  and 
other  geographic  or  operotional  oreas  as 
appropriate  to  the  needs  of  current  plonning 
studies;  and, 

c.  Navy  date  sources  externol  to  NAVFAC  should 
be  identified  and  made  occessible  to  Navy 
planners  on  a reciprocal  bosis. 

The  Integroted  Approach:  The  combinec  application  of  the 

three  proposals  described  above  is  termed  '‘^e  "'ntegrated 
planning  approach".  The  essence  of  the  "integroted  approach" 
is  teamwork;  responsible  cooperatirjn  between  all  the  actors  in 
the  planning  process,  and  porticulcrly  betw'ien  the  NAVFAC 
planning  staff  ond  the  Insto! lotions . All  physicol  development 


decisions  are  made  in  the  light  of  weli-articulated  goals  ond 
policies,  and  on  the  basis  of  o well-stocked  bank  of  current 
planning  data . 

A key  element  in  this  pursuit  is  the  provision  of  o permonent 

stoff  plonner  at  each  major  installation.  Many  instol lotions  now 

have  such  o "planner";  but,  typically,  plonning  is  not  their 

primary  function  os  they  are  burdened  with  multiple  obligations 

of  more  "immediate"  concern.  A stoff  planner  with  a primary 

obligation  to  the  installation  master  plan  Is  essential  to  the 

success  of  this  opproach.  This  need  has  been  recognized  within 

the  plonning  rxganization,  but  scarcity  of  funds  has  apparently 
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precluded  its  lealizotion.  Provision  of  a professlonol  civilian 
staff  planner  at  each  Navai  orvd  Marine  Corps  installation 
requiring  a moste'  -Ian  (140  - more  or  less)  would  cost  the  Navy 
a moximum  of  S3, 0C0,tA>0  additional,  onnuolly;  probably,  much 
less.  It  IS  doubtful  that  there  is  a better  place  in  the  master 
planning  program  to  commi‘  such  an  expenditure. 

Let  us  view  the  "integrated  planning  opprooch"  os  on 
analog  model  and  "put  it  to  work".  The  form-giving  action  is  o 
redefinition  of  master  planning  objectives,  goals,  policies  and 
requirements.  The  following  statement  of  purpose  is  suggested 


as  oppropriote  to  the  thrust  of  the  “integrated  plonning 
approoch": 

Master  planning  of  Naval  and  Marine  Corps  shore 
installations,  regional  complexes  and  logistics 
support  systems  is  accomplished  by  Navol  Facilities 
Engineering  Commend  os  directed  by  the  Chief  of 
Navol  Operations.  The  purpose  of  the  master 
planning  program  is  to  ossure  the  economicol, 
orderly  ond  attractive  physicol  development  of 
facilities  within  the  aggregate  Naval  and  Marine 
Corps  physical  plont  to  enhance  operational 
efficiency,  personnel  welfore  ond  compotibi llty 
with  the  external  civilion  community  and 
physical  environment. 

Wsster  plons  are  multi-purpose  instruments  to  oid 
decision-making  on  current  and  future  physical 
development  and  on  focilities  manogement  ot  oil 
levels  of  the  Deportment  of  the  Novy  and  the 
Deportment  of  Defense.  As  such,  they  provide 
o wide  range  of  benefits  to  each  of  the  various 
users,  ranging  from  assistoncc  in  doy-to-doy  plont 
marxjgement  ond  interaction  with  the  civilion 
community  at  the  installation  level,  through  con- 
struction project  siting  review  ond  generol  planning 
administration  at  the  engineering  field  division 
level,  to  area  coordinotion  ond  public  re  lotions  at 
the  Navol  base  or  district  level  ond,  finally,  to 
Military  Construction  Progromming  and  operotional 
policymaking  at  the  headquorters  ond  departmental 
'evels.  Because  of  the  diversity  of  their  multiple 
obligations,  and  the  dynamic  noture  of  Novol 
operotions,  master  plans  must  necessorily  be  both 
brood  in  scope  and  general  in  content.  They  ore 
not  intended  to  serve  os  detoiled  prescriptions  for 
future  physical  development,  but  as  generic  guides 
to  incremental  facilities  development  in  accordance 
with  .ound  and  substontive  goals  and  policies 
formulated  at  eoch  level  of  responsibility. 


Following  the  statement  of  purpose  should  be  o more  explicit 
set  of  master  planning  requirements.  The  following  ore  suggested 
os  relevant  to  the  nature  of  the  “integrated  planning  approach": 


Master  plans  and,  where  opplicable,  regiorwl  complex 
and  logistics  support  systems  plans,  shall  be  based  on  and 
reflect  in  their  content: 

c.  Basic  planning  objectives,  goals  and  policies 
of  the  Department  of  Defense  ond  the  Deport- 
ment of  the  Navy,  and  other  federal  ogsncies 
as  designated; 

b.  Specific  development  objectives,  goals 
and  policies  of  the  instollotion.  Naval 
base  or  Naval  district  as  appropriate, 
and  as  approved  by  the  Deportment  of 
the  Navy; 

c.  Information  contained  in  the  documents 
of  the  Naval  Shore  Facilities  Planning 
and  Programming  System  and  the  Naval 
Logistic  Support  Requirements  System; 

d.  Intimate  knowledge  of  the  instollotion 
(or  complex,  district,  system,  etc.) 
mission,  tasks,  odministroti ve  orgoniza- 
tion,  functional  workload,  physical 
plant  and  surrounding  social  ond  physical 
environment;  and, 

e.  Consideration  for  exponsion  ond  ougmen- 
totion  of  the  present  mission  and/or 
workload  to  reohze  the  uhimate  resource 
capabilities. 

The  "integrated  planning"  process  begins  with  the  assignment 
for  accomplishment  of  a muster  plan.  Advance  scheduling  should 
be  made  to  permit,  (a)  notificotion  of  headquarters  and  departmentol 


levels  and  request  for  explicit  policies  and  planning  guidance 
and  (b)  notlflcatian  of  the  instollotion  and  request  for  assembly 
of  available  planning  data,  including  updating  where  required. 
(The  latter  is  the  responsibility  of  the  installation  staff  planner, 
who  functions  as  a member  of  the  planning  team . ) 

The  first  phase  of  planning  is  o general  orientation  of  the 
planning  team  given  by  the  staff  planner.  Including  inspection 
of  the  ir«tallatlon  physical  plant,  ond  discussions  with  key 
departmental  personnel  on  functions  ond  resources. 

The  second,  and  cruciol  phase,  is  the  formulotion  of 
physical  development  gools  and  policies  for  master  plonning. 
This  is  occomplished  by  the  commending  officer  ond  his  staff, 
assisted  by  the  chain-of-commond  representatives  and  the 
planning  team.  Appropriate  representotlves  of  the  civilian 
community  should  olso  be  involved  in  this  process,  to  the 
extent  permitted  by  security  measures.  The  result  of  this 
phase  is  a set  of  explicit  development  gools  ond  policies, 
along  with  a scope  of  work  and  program  of  occomp'lshmcnt , 
which  are  forwarded  for  approval. 


— 1 70  -- 


The  third  phase  is  planning  onalysis  and  concept  develop- 
ment. This  is  accomplisheo  by  the  planning  team,  predominantly 
within  their  office,  but  there  is  continual  exchange  of  ideas  and 
information  between  the  planning  teom  and  the  stoff  planner. 

All  issues  are  discussed  before  decisions  are  mode,  and  the 
commanding  officer  is  kept  constantly  abreust  of  the  plan's 
progress.  Because  of  this  interaction,  preseritotion  and  review 
of  the  r)lan  ot  the  local  level  is  normally  not  necessary,  but  may 
be  required  as  a formality  or  to  brief  installation  staff  and 
community  representatives  on  the  proposed  development. 

The  basic  elements  of  the  plan  at  this  stage  of  completion 
would  be;  o background  section, prepored  by  the  staff  planner  and 
containing  description  of  the  installation  and  its  environment;  o policy 
section,  containing  the  development  goals  ond  policies,  and 
the  scope  of  work  and  program  for  accomplishment;  an  analysis 
section,  stating  basic  planning  assumptions, describing  the 
problems  to  be  solved,  and  outlining  the  opproach  used  in 
their  solution;  and,  a proposals  section,  containing  the  pro- 
posed land  use  plan  and  the  rationale  for  its  development. 

Siting  of  specific  facilities  would  be  limited  to  currently 
programmed  projects  and  significant  "new"  facilities  proposals 
resulting  from  the  master  planning  process. 
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The  plan  is  fhen  forwarded  for  headquarfers  and  depart- 
mental level  review  and  approval,  and  the  planning  team 
moves  to  its  next  assignment.  It  is  stressed  that  environmental 
impact  and  energy  conservation  issues  -.vould  be  given  special 
attention  in  the  policy  section  of  the  nxjster  plan.  This, 
together  with  the  recognition  that  the  generalized  land  use 
plan  cannot  offer  conclusive  evidence  of  significant  environ- 
mental impacts  or  potential  energy  savings,  minimizes  the 
requirement  for  a supplemental  environmental  impact  ossessment 
and  energy  conservation  plan.  A capital  improvements  plan  can 
and  should  be  developed,  however,  and  this  would  be 
accomplished  by  the  stoff  planner,  commensurote  with  updating 
of  the  Installation's  General  Development  Map  and  other  basic 
planning  documents  which  require  annual  revision. 

After  approval  of  the  plon,  the  installation  stoff  planner 
would  then  be  responsible  for  its  implementotion.  This  would 
include  preparotion  and  submittal  of  construction  projects  at 
sites  conforming  to  the  approved  land  use  plon  and  Its  formative 
goals  and  policies.  The  staff  planner  would  be  responsible  for 
keeping  oil  planning  data  current,  notifying  the  planning  team 
of  any  policy  chonges  and  orienting  new  commanding  officers 
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and  'nstallation  staff  to  the  plan,  thus  maintaining  continuity 
and  commitment  to  its  goal. 

As  stoted  earlier,  this  planning  concept  and  process  is  not  a 
radical  departure  from  the  current  program  structure~-many  of 
the  elements  ore  identical.  The  significant  differences  are  in 
the  extent  of  detail  considered,  the  assignment  of  planning 
responsibilities,  the  order  of  accomplishment,  and  the  concept 
of  the  master  plan  as  an  instrument  of  Navy  policy.  The  implied 
result  of  these  differences,  however,  is  considered  substantial. 
The  "integrated  planning  approach"  appears  to  have  excellent 
potential  for  speeding  the  production  rate  of  master  plans, 
bolstering  their  immunity  from  misuse,  and  increasing  their 
credibility  and  usefulness.  Also,  it  would  tend  to  minimize  the 
impacts  of  unexpected  change  v/hich  erode  the  volue  of 
prescriptive  planning  approaches  and  thus,  the  confidence  that 
can  be  placed  in  the  overall  progrom.  Moreover,  the  foregoing 
proposals  appear  to  be  highly  applicable  to  broader  based 
planning  concepts  in  which  the  consequences  of  misdirection 
are  even  more  severe. 
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5.  A final  recommendation  is  that  the  Navy  undertake  a jjrogram 
of  systerriatic  master  plan  evaluation.  Some  of  the  requisites 
are  discussed  in  rart  !l.  E.  of  this  paper,  and  specific  guide- 
lines could  be  formulated  without  great  effort.  The  articulate 
criteria  developed  through  the  policy  structure  of  the  "integrated 
planning  approach"  would  be  expressly  valuable  in  this  endeavor. 
The  effect  of  such  a program  would  be  a more  accurate  measure 
of  the  value  and  effectiveness  of  Navy  master  planning  than  has 
been  provided  in  this  paper,  which  could  then  substantiate  or 
reject  the  findings  and  conclusions  advanced. 
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APPENDIX  B 

COMPOSITE  MASTER  PLANNING  SURVEY  QUESTIONNAIRE 

The  following  survey  questlcnnoire  is  o composite  of  the  three 
questionnaires  sent  to  each  of  three  master  planning  Interest  groups: 

(1 ) NAVFAC  Headquarters  (HO)ond  six  Engineering  Field  Divisions 
(EFD's);  (2)  twelve  selected  Naval  installations  for  which  master  plans 
have  been  prepared;  and,  (3)  six  architect-engineer  (A&E)  firms  which 
have  prepared  master  plans  for  the  Navy  through  planning  service  con- 
tracts. 

Since  not  all  questions  pertained  to  all  three  interest  groups,  each 
question  is  designated  as  to  its  applicability  and  variations  in  question 
structure  are  noted. 
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The  responses  shown  are  olso  designated  by  group,  v/ith  NAVFAC 
HQ  and  EFD's  placed  within  the  answer  block,  Instal  lotions  placed  to 
the  left,  and  A&E's  placed  to  the  right.  The  numerical  answers  represent 
the  average,  or  mean  value,  of  responses  given  by  each  of  the  three  | 


1^.C< 


il 11'i.Niiimii  A jtiilMiilliiiiUJi 


groups,  thus  accounting  for  froctional  values.  Narrative  responses  are 


designated  by  source;  I .e 


“HQ/EFD's"  (NAVFAC),  "INST'S"  (instollo- 


tions),  and  "A&E's".  Number  shown  in  parentheses  are  the  actual 
number  of  nominal  responses  to  a given  question  and  do  not  represent  an 
ordinal  rating  or  mean  interval  value. 


DEPART!/.L;IST  OI-  -(fSC  NAVY 
WrSTKRN  DIVISION 

NAVAL  I ACiuTir.o  LNCiiitrrr.:;  .’G  ccv.;.;ai;i'. 

KO.  BOX  727 

SAN  BRUNO.  CALIFORNIA  940C6  IN  WEPuy  KbFER  ^ 

202IC:RWf*:so 
, Ser  P2-89!; 

14  NOV  1975 


Commanding  Officer,  Western  Division,  N'aval  Facilities 
Engineering  Command  ; 

Distribution  List  ' 

Evaluation  of  the  Navy  Master  Planning  Program 

(1)  Survey  Cuestlonnaire  for  Evaluation  of  the  Navy  Master 
Plan  Program 

1.  This  Command  Is  sponsoring  a program  of  graduate  study  In  Urban 
and  Regional  Planning  for  Mr.  Robert  Forsyth,  a senior  member  of  our 
Facilities  Planning  sfaff.  The  study  Is  being  accomplished  at  San 
Jose  State  University,  where  Mr,  Forsyth  Is  on  leave  of  absence  until 
his  graduailon  In  June  1976. 

2.  Mr.  Forsyth  has  elected  to  conduct  an  evaluation  of  the  Navy's 
Master  Planning  Program  as  the  topic  for  his  thesis  dissertation; 

a choice  which  Is  fully  supported  by  this  Command.  To  provide  a 
more  complete  factual  background  for  analysis  of  the  Program’s  overall 
value  and  effectiveness,  Mr.  Forsyth  has  prepared  a survey  quest  I or.r. a ire 
for  completion  by  the  Manager  and  senior  staff  members  of  your  Master 
Planning  Branch.  The  questionnaire,  furnished  as  enclosure  (1), 
solicits  a comprelienslve  response  to  questions  regarding  the  organization, 
operation  and  workload  of  your  Branch,  and  on  evaluation  of  the  Program 
on  the  basis  of  goal  attainment,  planning  methodology,  plan  format  and 
contents,  plan  Implementation,  productivity  of  planning  output  (quantity 
and  quality).  Internal  management  of  the  Program,  external  Impacts  on 
planning,  and  alternatives  fo  Ino  Program  s-fructure. 

3.  It  Is  requested  that  the  questionnaire  be  completed  and  returned  1o 
Mr.  Torsyt!!  c.-t  'ilr.  residence,  43  Pine  Avenue,  San  Carlos,  CA  94070, 

by  I December  1 975. 

4.  While  Individual  attitudes  on  the  content  arc  desirable,  it  Is 
suggested  that  the  responses  reflect,  where  possible,  a consensus 
among  staff  personnel.  Although  the  quesITonnal ro  has  been  directed 
to  the  Engineering  Field  Divisions,  a response  from  Naval  Facilities 
Engineering  C.immand  Hopdquarters  would  bo  welcomed. 


F rorn : 
To: 
Subj : 
End  : 


i&£< 


202IC:RWF:so 
Ser  P2-895 

U NOV  197S 

5.  Your  cooperation  In  this  effort  will  be  greatly  appreciated,  both 
by  Mr.  Forsyth  and  this  Command.  Your  office  will  receive  a copy  of 
the  final  study  following  Its  completion  next  June. 


WM.  K.  G.  VAlt  USSS 
By  direction 


Distribution: 
MTAVFACENGCOM  (202) 
CHESNAVFACENGCOM  (202) 
M^^NTNAVFACENGCOM  (202) 
UWORTHNAVFACENGCOM  ( 202 ) 
SOUTHNAVFACENGCOM  (202) 
v^ACNAVFACENGCOM  (202) 


183  < 


2 


SURVEY  QUESTIONNAIRE 


EVALUATION  OF  THE  NAVY  MASTER  PLANNING  PROGRAM 


A-  INTRODUCTION:  This  survey  Questionnaire  is  submitted  in 

connection  with  an  evaluation  of  the  Navy's  Master  Plan- 
ning Program.  The  evaluation  is  being  conducted  as  a 
research  project  for  graduate  study  in  Urban  and  Region- 
al Planning  at  San  Jose  State  University-  The  study 
will  take  a comprehensive  look  at  the  overall  quality 
and  effectiveness  of  the  Prograun  as  it  has  evolved,  and 
appraise  its  merits  on  the  basis  of  observed  results. 

Installations  having  a history  of  experience  with  approved 
Master  Plans  are  encouraged  to  participate  in  this  effort, 
with  particular  emphasis  on  their  opinion  of  the  effective- 
ness of  tae  Plan  in  guiding  the  orderly  and  efficient 
development  of  the  installation  physical  plant.  Your 
cooperation  in  completing  this  questionnaire,  as  it  app- 
lies to  your  installation,  will  be  greatly  appreciated. 

B.  BACKGROUND; 

1.  Installation  Title:  (Eight,  west  coast  Naval  installations) 

(See  listing  in  Notes  - Part  I - no. 65) 

2.  Date  Master  Plan  started;  April  1966  (earliest^ 

3.  Date  Master  Plan  approved:  March  1974  (latest) 

4.  Have  their  been  any  significant  changes  in  the  mission, 
tasks,  workload  or  base  loading  at  your  installation 
since  completion  of  the  Master  Plan?  If  so,  describe: 

(Three  installations  noted  changes  in  mission  or  tasks ) 

(Two  installations  noted  a workload  increase,  two,  a 

decrease) 

(Two  installations  noted  a base  loading  decrease) 

c.  Have  their  been  any  significant  changes  in  the  surround- 
ing community,  (physical/environniente  1/political/e tc .) , 
since  completion  of  the  Master  Plan,  which  would 
require  its  revision  or  updating?  If  so,  describe: 

(Six  instances  of  environmental,  physical  and  political 

chances,  causing  impacts  on  the  master  plan,  were  noted ) 


SURVEY  QUESTIONNAIRE 

EVALUATION  OF  THE  NAVY  MASTER  PLANNING  PROGRAM 


A.  INTRODUCTION:  This  survey  ouestionnaire  is  submitted  in 

connection  with  an  evalaa^xon  of  the  Navy's  Master  Plan- 
ning Program.  The  evaluation  is  being  conducted  as  a 
research  project  tor  graduate  study  in  Urban  and  Region- 
al Planning  at  San  Jose  State  University.  The  study 
will  take  a comprehensive  look  at  the  overall  ouality 
and  effectiveness  of  the  Program  as  it  has  evolved,  and 
appraise  its  merits  on  the  basis  of  observed  results. 

Architect-Engineering  firms  having  a history  of  profess- 
ional experience  in  contract  preparation  of  Master  Plans 
for  Naval  and  Marine  Corps  installations  are  encouraged 
to  participate  in  this  effort,  with  particular  emphasis 
on  the  quality  of  the  plans  produced  and  the  procedures 
used  in  their  development.  Your  cooperation  in  complet- 
ing this  question!  aire,  as  it  applies  to  your  previous 
association  with  the  Havy ' a Master  Planning  Program, 
will  be  greatly  appreciated. 

B.  BACKGROUND: 

1.  Firm  Title:  (Three,  California  firms  - names  witheld) 

2.  Title  of  Master  Plan  Contract:  Naval  Electronic  Labora- 
tory  Center,  San  Diego,  Ca. ; Naval  Regional  Medical 
Center.  San  Diego.  Ca. ; Naval  Amphibious  Base.  Coronado , 
California. 

3.  Date  of  contract  award:  June  1970;  June  1971;  June  1972 

4.  Date  of  contract  termination;  July  1971;  May  1973; 

December  1975 

5.  Were  you  thoroughly  familiarized  with  all  relevant 

Navy  planning  directives  and  criteria  at  the  outset 
of  the  project?  YES  (0)  SOMEWHAT  (3)  NO  (0)  . 

6.  Were  you  given  available  background  and  statistical 
data  on  the  installation  at  the  outset  of  the  Pro- 
ject? YES  (3)  NO  (0)  . 

7.  If  the  answer  to  the  above  question  is  "yes",  of 
what  relative  value  was  th.vs  material  in  preparation 
of  the  Master  Plan?  HIGH(O)  MODERATE  (2)  LOW  ( 1 ) . 


8.  If  the  answer  to  the  above  question  is  other  than 
"high",  please  explain  the  limitations  below. 


The  data  was  lari^ely  outdated  and  incomplete. 


SURVEY  QUESTIONNAIRE 


EVALUATION  OF  THE  NAVY  MASTER  PLANNING  PROGRAM 


A.  ORGANIZATION  and  OPERATION:  (HQ  & EFD ‘ s only) 

1.  Number  of  professiunal/technical  personnel 
in  your  master  planning  branch? 


Professional  ^technical  backgrounds  of  pe)'Sonnel 
(number  of  personnel  in  each  category  shown) . 


Architecture 

Engineering 


k.7 


k.3 
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Landscape  Architecture 
Urban  Planning 

Other  ( identify ) ^Social.  Scaences*) 

Organizational  concept  for  master  planning  - (check) 
Fixed  teams  - makeup  remains  constant  Q 

Flexible  teams  - makeup  tailored  to  job  0 


4. 


a.  If  "fixed  teeun"  concept,  how  are  team  responsi- 
bilities assigned?  (check) 

Geographic  location  of  installation 

Mission  characteristics  of  installation 

Major  claimant  or  sponsor  command 

Other  (identify)  (Nature  of  Assignment) 

Given  a "typical"  master  planning  assignment  for 
in-house  accomplishment,  what  do  you  consider  as 
the  OPTIMUM  team  siee,  in  number  of  oersonnel? 


l] 

3 


Why?  Team  leader  organizes,  schedules  and  coordinates  - 


Less  than  three  team  planners  lowers  productivity  - 

More  than  th’~ee  are  difficult  to  manage  effecti  ve  ly . 

5.  Organizational  structure.  Enclose  your  organizational 
chart,  or  explain  the  branch  makeup,  noting  specific 
functions  of  each  section.  (Typical  organization  is 
two  master  planning  teams  and  one  technical  suppjort 
soctiou,  loi  £aciliv,y  si<.ing  reviews,  GDM  adraiiu s <.ra- 
♦•ion  and  con'^t'c*-  o^  sno-ial  s‘-iHi“3  of  ‘'curren*"”  na^'ure^. 


6.  Indicate  how,  (by  whom),  each  of  the  following 

functions  are  accomplished,  for  in-house  preparation. 

Graphic  Illustration  (Team  planners) 


Narrative  writing 

(Team 

leader  and  planners) 

Photography 

(Team 

planners ) 

Assemoly  for  publication (Team 

planners ) 

Master  plan  EIA‘s 

(Team 

leader  and  planners) 

Architectural  concept 

(Team 

leader  and  olabners) 

Site  review/approval 

( rechical  support  section) 

GDM  administration 

(Technical  support  section) 

(consider  above  items  only  as  they  relate  to  spec.i.fic 
master  plans  under  preparation). 


7,  Use  of  SFPPS  data.  Rate  the  following  questions  on 

a "1"  to  "S"  basis,  with  "1"  being  the  highest  rating, 
"5"  the  lowest.  (SFPPS  data  = OPNAV  form  series,  etc.) 


a.  To  what  extent  has  this  data  been  used 

in  master  plan  preparation?  

b.  How  satisfactory  has  it  been  for  this 

purpose,  in  terms  of  reliability? 


l.y 


2.1 


WORKLOAD  DATA:  (HQ  & EFD ' s only) 


1. 


Total  number  of  master  plans  and  regional  complex 
plans  assigned  within  your  geographic  area? 


2 


2.  Number  of  master  plans  and  regional  complex  plans  1 I 

completed  or  underway,  since  Jtine  1968? 118 .10 

3.  Number  of  master  plans  and  regional  complex  olans  [ 1 

uodated  or  under  update  action,  since  June  1969?.  l3 . 3 


4. 


Number  of  plans  listed  under  "2"  and  "3 " above 
that  have  been/are  being  accomplished  by  A&cE?. 


5.  Number  of  major,  targeted  planning  studies,  other 
than  master  plans  or  regional  complex  plans, that 
have  been  accomplished  since  June  1968?  (identify 
nature,  such  as  Feasability  Study,  AICU2,  etc. 

(Responses  were  inconclusive) 


6.  Indicate  the  relative  distribution,  by  percent  of 
total  manhours,  of  in-house  resou’'ces  for  FY  1975, 
for  each  category  shown.  (Code  202  effort  only). 

a.  Master  plans/regional  complex  plans,  in-house  38- 

b.  Master  plans/regional  complex  plans,  A6«E  admin. _3_j^ 

c.  Special  studies,  targeted,  in-house/  A&E  admin. 14 

d.  Special  studies,  non-targeted,  in-house/A^E. * 13 

e.  GDM  administration,  if  Code  202  function.... 8~ 

f.  Site  review/certification,  if  Code  202 

g.  Technical  support  (graphics,  photography,  ^ 

report  writing/editing,  etc.,  excluding  clerical). 

h.  Other  (identify )..  iSespooses  .vere  .iocooclu9ive)_6_ 

*Feasability  studies,  detailed  siting  studies, 
economic  analyses,  relocation,  land  exchange,  etc. 


7. 


Non-targeted  workload  items,  as  discussed  above,  are 
usually  generated  from  outside  sources.  List  below 
the  primary  originators  of  these  studies,  based  on 
past  experience,  ranking  sources  in  order,  from  1 to  6. 


District  Commandants 
NAVFAC  Headquarters 
Field  Activities 


3 

373 


Fleet  Commands 
Local  Command  (EFD) 
Other  Agencies,  etc. 


8.  Indicate  the  relative  impacts,  in  terms  of  Code  202 
time/resource  allocation,  of  the  non-targeted  work- 
load items  discussed  above.  Rank  in  order,  "1"  to  "6", 
based  on  the  categories  listed. 


Special  planning  studies 

1.3 

Point  papers,  etc. 

a 

Brief ings/p  cesentations 

2.6 

Meetings/conferences 

Q 

I » ■ 

Coordination/liason 

2.5 

Other  (describe) 

E] 

■ ■ 

(General  planning 

assistance ) 


3 
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EVALUATION:  Note  - where  an  evaluative  question  is  proceeded 

by  a single  box,  it  is  intended  that  the  answer 
(KQ  & EFD's,  be  weighted  on  a scale  of  '‘i’’  to  "5",  with  "1" 
INST's,  and  representing  the  highest  rating/largest  value/ 
A&E's).  most  positive  response,  and  "5"  representing 

the  lowest  rating/sroallest  value/most  negative 
response.  A rating  of  should  indicate  a 
neutral,  average,  or  undecided  position. 

1.  GOAL  ATTAINMENT;  OPNAVINST  11010. IF  defines  "Shore  Install- 
ation Master  Planning"  as,  "The  scientific  art  of  compre- 
hensive planning  performed  for  an  activity  or  a complex  of 
activities  to  assure  the  timely  and  orderly  physical 
develop  of  facilities  required  to  support  present  and 
future  military  operations.  This  process  blends  consider- 
ations of  the  total  environment  including  physical  charac- 
teristics, operational  necessities,  human  interests,  ' id 
areas  of  mutual  interest  beyond  station  boundaries 

NAVFACINST  11010.45  defines  a "Master  Plan",  as  ap  *v  • • r>d 
by  CNO  or  CMC,  as  "...the  official  planning  document  for 
the  Naval  activity  or  complex  of  activities  covered  by 
the  Plan.  It  represents  in  graphic,  narrative  and  tabu- 
lar form  the  present  composition  of  the  activity  and 
proposes  the  timely,  efficient  and  orderly  physical  devel- 
opment required  to  perform  its  assigned  mission  and  to 
meet  its  planned  operational  workload  as  quantified  in  the 
statement  of  Logistic  Support  Requirements,  reference  (c). 
The  Master  Plan  also  provides  information  useful  in 
planning  the  operational  expansion  of  the  activity  beyond 
its  present  mission,  up  to  its  maximum  capability." 

Subsequent  revisions  of  the  NAVFACINST  11010.45  have 
expanded  on  these  definitions  by  emphasizing  the  inter- 
face with  state,  regional  and  metropolitan  planning 
goals  and  development  plans  adjacent  to  activity  bound- 
aries, and  the  necessity  for  sensitive  consideration  of 
the  physical  and  social  environment. 

Assumming  that  these  definitions  constitute  planning 
goals  or  objectives  to  be  attained  through  implementation 
of  the  Navy's  Master  Planning  Program: 

a.  How  closely  do  you  consider  that  the  master  planning 
process,  as  outlined  in  the  instructions  and  as  con- 
ducted in  your  office,  has  adhered  to  the  stated 
goals  and  objectives?  (consider  adherence  in  terms 
of  both  stated  procedures  and  actual  procedures,  and 
rate  on  the  basis  of  "1"  to  "5",  for  each  category 
shown  on  the  following  page). 


^ f c*  ^ 
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Stated  Actual 


1) 

2.3 

Methodology  of  Plan  preparation 

1.5 

N^A 

2.0 

1.8 

2) 

2.0 

Format  and  Contents  of  Plan.... 

1.8 

N/A 

1.5 

1.8 

a) 

2.1 

Implementation  procedures 

2LU 

N^A 

2.0 

2*2 

b.  In  what  areas,  and  to  what  extents,  has  the  Master 
Planning  Program  been  successful  in  meeting  the 
stated  goals?  (explain).  

KQ/efd's  - Quite  successful,  as  a general  framework 

INST' a.  - Fairly  successful  in  land  use  & facility  siting 

A & E's  - Quite  well  in  all  respects  but  implementation 


c.  In  what  areas,  and  to  what  extents,  has  the  Master 
Planning  Program  failed  to  meet  the  stated  goals? 

HQ^EFD's  - Preparation  too  length/  - plans  subiectsto  change 

INST's,  - Response  to  current  rea  wS.  - support.  fc«  funding 


A & E's  - Impler..>,ntation.  which  is  slow  and  inconsiste  .t 

d.  To  what  factors  do  you  attribute  the  areas  of  failure? 

HQ^EFD's  - Personnel  rotation  - T'nforeseen  changes  - lack  of 

communication. 

INST's.  - Unforeseen  changes  - Inadequate  implementation 

support. 

A & E's  - Economic /political  factors  beyond  planner' s 

control . 

e.  Do  you  believe  that  the  stated  goals  are;  (check) 

Too  General  00  Too  Specific  Irrelevant 


Satisfactory  as  stated  | 5 jl  other  (explain) 


01 — I 
0 


f.  Can  you  suggest  a better,  (more  realistic  or  precise) 
statement  of  policies,  goals  or  objectives  on  which 
to  base  the  Master  Planning  Program? 

HQ/EFD's  - No 

INST's.  - More  attention  to  phasing /SFPPS ^mid-range  devel. 

A & E's,  - Drop  use  of  the  word,  "timely" 

g.  Do  you  consider  that  there  are  other  significant 
goals  to  be  attained,  even  though  they  need  not  be 

stated  in  official  directives?  (if  "yes",  explain),  - 

(No  responses) 
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METHODOLOGY ; 

(HQ/EFD'S  «, 
A&E‘s  only) 


NAVFACINST  11010-45,  with  subsequent 
revisions,  outlines  a precise  method- 
ology for  accomplishment  of  Master  Plans, 
including  Scope  of  Work,  Data  Gathering. 
Field  Investigation,  Planning  Analysis 
and  Concept  Development,  Coordination  and 
Review,  Publication,  Submission,  Approval 
and  Updating.  In  your  opinion: 


a. 


How  relevant  is  this  methodology  to  the  attainment 
of  stated  goals  and  objectives? 

(rate  on  the  basis  of  '*1**  to  ”5’‘) 


2.2 


2.0 


b.  Do  you  believe  that  the  methodology  is:  (check) 

0 
0 


Too  Bxtenslve  p . 5 


Too  Limited 


00  I 


Satisfactory  as  stated  1 . 0 3 Other  (explain) 


rrelevant 


Q 

0 


c.  Which  elements  of  the  Master  Plan  Methodology  do  you 
consider  to  be  the  most  sensitive  to  Master  ) Ian 
quality,  and  why?  

HQ/EFD's  - Planning  Anal.  & Concept  Devel.  - Field  Invest. 


A & E's.  - Scope  of  Work  and  Planning  Program  (■>•  above) 


d.  Which  elements  of  the  Master  Plan  Methodology  do  you 

consider  to  be  the  most  troublesome  to  accomplish, 
and  why? 

HQ/EFD's  - Coordination  and  Review  - Publication 

A & E's.  - Coordination  and  Review  - Data  Gathering 

e.  Which  of  these  elements  would  you  add,  delete  or 
modify,  to  arrive  at  a better  Master  Plan  Methodology? 

HQ /EFD ' 3 - (Responses  were  inconclusive) 


A & E's.  - Add  a "Draft  Review",  prior  to  preliminary 
SubMlttaiT 


:i < 
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FORMAT  and  CONTENTS;  NAVFACINST  11010.45  and  aubsecfuent 

revisions  outlines  the  reouired 
(HQ/efd's,  inST's.  format  and  contents  tor  Master  Plans, 

and  A & E's.)  Format  items  include  Executive  Sum- 

mary, Introduction,  Area  Factors, 
Installation  Description,  Planning 
Analysis  and  Development  Concepts, 
and  Recommendations,  with  Appendices. 

Contents  items  include  various  maps 
and  plans,  augmented  by  charts, 
tables,  diagrams  and  photographs 
as  necessary  to  suit  specific  situ- 
ations. In  your  opinion: 

a.  How  relevant  are  the  specified  Format  and  Contents 
items  to  the  attainment  of  stated  goals  and  2.L  n 
objectives?  (rate  on  the  basis  of  "1"  to  “5”  ) .1^  • 4 2.0 

b.  How  useful  is  the  end-item  document  to  each  of  the 
following?  (rate  on  the  basis  of  "1"  to  ‘*5"). 

(HQ^EFD-s  only)  r 1 

1)  Installation |1 . o| 


2)  Chain-of-Command , 


3)  NAVFAC  / EFD. 


4J  Other  (explain)  (000 .- .SBCIJAV .-r  .CNO  .- .etc. I . p . 3| 

c.  Wliich  items  of  the  Format  and  Contents  do  you 
consider  to  be  the  most  important  to  the  quality 
and  usefullness  of  the  Master  Plan,  and  Why? 

HQ/EFD's  - Planning  Anal./pevel.  Concepts  - Recommendations 

INST's.  - Same  as  HQ /EFD 's 

A & E's.  - Same  as  HQ^EFD's,  + Execu  t ' v-.-  Summary 

d.  tVhich  items  do  you  consider  to  be  the  least  important? 

HQ/EFD's  ~ Area  Factors  - Installation  Description 
INST's.  - Same  as  HQ/EFD*s 

A & E's.  - Area  Factors  - Introduction 

e.  What  items  of  the  Format  and  Contents  would  you  add, 
delete  or  modify  to  arrive  at  a better  .Master  Plan 
document?  (explain)  .All  = Reduce  items  noted  above  - 

INST's.  - Add  Basic  Fa cilities  Requirements  List  and 
Project  “Phasrng  and  Priority  list. 


V 4 


NOTE:  Supplemental, page  included  to  show  alternate 

question  3.b  asked  of  Installations,  shown  in  box. 


3.  FORM/'.T  and  CONrENTS:  KA Vf ACJ i-’S'J'  and  aubrfcruent 

revi.fj.ici  ;:i  C’.'tlii'rs  thp  rc'"  ;:  vc  ’. 
format  a.ul  ccuU(.jitri  tor  f»t..!.Lr 
Fornut  ittnia  include  Exccui-xv^-  Sum- 
mary, Introduction,  Aioa  F.iciors, 
Installation  Description,  Plunnina 
Analysis  and  Development  Concept.^, 
and  Recommendations,  with  Appendices. 

Contents  items  include  various  naps 
and  plans,  augmented  by  crert.s, 
tables,  diagrams  and  photo'rrnohs 
as  necessary  to  suit  spec j tic  situ- 
•-tions.  In  your  opinion: 


a.  How  relevant  are  the  «specified  Fomat  and  Contents 
items  to  the  attainment  of  statc'd  coals  and  I I 
objectives?  (rate  on  r.he  basic  of  "1"  to  | 


b.  How  useful  has  the  end-item  document  been  in  each  of 
the  following  contexts?  (rate  on  the  basis  of  "1"  to 


1)  Guide  for  preparation  of  project  sumittals 

2)  Guide  for  physical  plant  management..,  Eii 

3)  Quid,  £or  Ccilitating  coimunity  interface 

4)  Other  (explain)(fti:U.<t(i/»  .fqi;  .i^c;t;i,vAt;y)  o 


'5") 


c.  VJhich  items  of  the  Format  and  Contents  do  you 

consider  to  be  the  most  imoortant  to  the  quality 
and  usefullness  of  the  Master  Plan,  and  Why? 


d.  VThich  items  do  you  consider  to  be  the  least  importidn t? 


e.  VEiat  i Lcmr  of  the  Formot  rrl:  CerV^jn,.'.  \.'ou]  :.i  you  add, 
delete  or  rr.  '.i  fy  to  arrive  av  i tc  j aritcr  Plan 

Oocmi  '^uL?  (r'j;p1ain)  , 


4. 


PLAN  IMPLEMENTATION: 


Master  Plans  are  implemented 
through  the  processes  of  construc- 
(HQ-^EPO's  and  tion  programming,  site  review  and 

INST' 8.  only!  certification,  GDM  administration 

and  continuing  liason  with  the 
subject  installation  and  its  chain- 
of-command.  In  your  opinion: 


a.  How  closely  has  the  ensuing  physical  development 

of  installations  followed  the  Master  Plan  3. Of  j 
recommendations?  (rate  on  basis  of  "I"  to  "5").  P . 2| 

b.  Where  Master  Plan  recommendations  have  been  followed, 
has  the  actualization  generally  been  closer  to  the 
letter,  or  the  spirit  of  the  recommendations?  (circle 
the  term  which  is  more  applicable).  ("Spirit",  all  cases) 


c. 


To  what  factors  do  you  attribute  observed  major  devi- 
ations in  Master  Plan  implementation?  (rate  the  fac- 
tors shown  below  on  a scale  of  *'l"  to  **5"). 


3.4 


1)  Lack  of  coordination /concern  in  programming  ^ ^ 

3.4,  — 

2)  Lack  of  coordination/concern  in  site  review  ft.  5 

3.4r= 

3)  Lack  of  coordination/concern  in  GDM  admin.  ft. 5 

3.3r — 

4)  Ineffective  liason  with  Installation/sponsor 

2.2[ — 

5)  Other  (specify) |L.2 


d.  What  do  you  consider  to  be  the  roost  important  factors 
in  successful  Plan  implementation,  and  why? 

HQ/EFD'3  - Coordination  between  all  parties  involved 

INST's.  - Regular  and  frquent  updating  - funding  support 

e.  What  do  you  consider  to  be  the  least  important  factors 
in  successful  Plan  implementation,  and  why? 

HQ/EFD's  - General  Development  Map  administration 


INST's.  - Retention  of  unsupported  projects 


f.  Considering  your  geographic  area  as  a whole,  to  what 
extent  do  you  feel  that  Master  Plans  h- ./o  been 

accepted  by  the  sub)ect  installations? 

(rate  on  the  basis  of  "1"  to  "5") 


g.  What  would  you  sugaest  to  improve  the  process  of 
consistent  and  timely  Master  Plan  impiono  itation? 

(use  separate  sheet  for  resp>onse)  (see  c:ju  of  next  page) 


a 


HQ/EFD's  “ Shorten  preparation  & review  process  - provide  a 
staff  planner  at  major  installations 
IN*7T'8.  - Increase  Sponsor  recognition  - reular  review/update 


5. 


PROGRAM  EFFECTIVENESS; 

(iIQ/EFD'n,  INST's. 
and  A & E ' s . ) 


This  issue  is  concerned  with 
the  overall  effectiveness  of 
the  Navy's  Master  Planning 
Program  in  satisfying  military 
requirements  at  the  local  level, 
and  in  responding  to  changing 
situations  within  the  military 
establishment. 


a.  What  do  you  consider  to  be  the  most  significant 
"real"  facilities  development  needs  at  the  major- 
ity of  Naval  and  Marine  Corps  installations? 

(rate  the  categories  below  in  order.  "1"  tc  "8"). 


1)  Definition  of  general  land  use  boundaries, 
afifording  functional  conpatability  and  ex-3 . 1| — n 
pansion  potential  in  facilities  development.  [2^  3.3 

2)  Satisfaction,  through  site  allocation,  of  3.1]  1 

all  activity  BFRL  requirements.  |3 . q 2.0 


3) 


Specific  site  allocations  for  facilities 
of  major  importance  or  high  priority. 


3.3 
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4)  Resolution  of  access,  circulation  and 
parking  problems. 

5)  Replacement/rennovation  of  substandard 
facilities. 

6)  Statement  of  architectural  character 
and  overall  base  attractiveness  goals. 


2.3 

4.3 


6.0 


7)  Protection  of  existing  real  estate  and 
facilities  from  community  encroachment. 


4.2 


3.d 


6.  3 


8)  Other  (explain)  HQ/EFD's  - Evaluation  of 

problems  and  capabi li ties  : INST ' a . 5.0  n 

Priori  cies  for  implementation:  A&E ' s - |6.8|  ? 

Flexibility  in  project  phasin*^ . 

b.  How  well  do  you  believe  that  the  Navy  Master  3 . Ij  n 

Planning  Program  has  satisfied  the  "real"  U - d 1-7 

facilities  development  needs  of  Naval  and 

Marine  Corps  installations?  (rate  on  basis  of  "1"  to  "5"). 


c.  Are  you  aware  of  instances  where  the  Master  Plan 

had  no  aporeciable  positive  effect  on  the  install- 
ation? YES  2 NO  4 . 

d.  Are  you  aware  of  instances  where  the  Master  Plan 
had  a nega ^ ive  effect  cn  the  installation? 

YES  0 NO  6 (explain,  if  "yes"). 
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How  Well  does  the  Master  F-lan  Program  accommo- 
date unforseen  changes  in  inst  Llation  mission, 
tasks,  workload,  base  loading,  etc.?  (rate  on  I 

the  basis  of  "1"  to  ’*f) l?-i 

(HQ^EFD's  only) 

How  well  does  the  Master  Plan  Program  accommo- 
date the  full  spectrum  of  characteristics 
among  various  installations,  such  as  nature  of 
mission,  geographic  location,  configuration, 
physical  plant,  etc.?  (rate  on  the  basis  of  I 

"I"  to  "5’’) ^ 

(HQ/EFD*a  only) 

How  well  does  the  Master  Plan  Program  accommo- 
date chances  in  Congressional/DOD/CNO  policy, 
such  as  M(  )N  funding  availability.  National 
defense  posture,  pollution  abatement,  energy 
conservation,  naLural  and  physical  resources 
management,  social  standards  and  amenities,  1 

etc.?  (rate  on  the  basis  of  "1"  to  "5") iLi 

(HQ/EFD’s  only) 

The  above  three  questions  elicit  a subjective 
response  to  generalized  situations,  concerning 
the  flexibility  of  the  Master  Plan  Program  in 
meeting  varying  circumstances  and  unexpected 
developments  outside  the  sphere  of  the  planners' 
control.  Please  state  here,  those  specific 
factors  which  you  believe  to  be  the  most  signifi- 
cant or  troublesome  to  effective  conduct  of  the 
Program.  State  any  suggestions  you  may  have  for 
loltigat  ing  tlie  situation,  (HQ''ErD's  only) 

Make  the  master  planning  process  more  flexible  - 


Improve  coordination  between  all  parties  involved. 


i.  VThat  do  you  consider  to  be  the  most  significant 

overall  benefits  provided  or  promised  by  a Master  i 

Plan?  (rank  listed  items  in  order,  "1"  to  "12").  | 

(list  provided  on  next  page)  j 


i 

% 


L)  Accommodation  of  DOD/CNO  policy  statements  XXX 

XXM 

2)  Accomplishment  of  NAVPAC/EFD  M.P.  targets  ijl , 3xxx 

3 . 7r  -■ 

3)  Support  to  project  site  review/certification  [7^5.5 

2.9^ 

4)  Support  of  construction  programming  |6.  ( 5 . 0 

5)  Basis  and  support  for  construction  funding  p . ' 5 . 0 

6.9i — n 

6)  Allocation  of  compatible  land  use  ft. £ 2 . 7 

4 . 7r 

7)  Valcbdacion  of  sites  for  key  facilities  |5 . S3 . 5 

6.  6f~l 

8)  Provision  of  sites  for  all  BFRL  items  |7  ■ £ 5 . 5 

7 . 0| 

9)  Protection  installation  from  community  ft . 8(9 ♦ 0 

encroachment 

10)  Guide  for  orderly  and  economical  develop-  3 . ojl . 7 

ment  of  installation  physical  plant  5.5r  i 

11)  Generation  of  concern  for  base  attractiveness  |7 . q9 . 0 

12)  Avoidance  of  economic  waste.  |6 . 3{7 . 0 

j.  Who  derives  the  most  benefit  from  Master  Plans? 

{rank  in  order,  '1"  to  '*5”).  ^ ^ 

1)  DOD/CNO ryj.s 

2)  NAVFAC/EFD. . . 

3)  Installation |l . 1|1 . 0 

4 ) Sponsor  Command ....  12 . 8P . 0 

5)  Ocher  (identify ) .(PPP^nyPil^y^ £^5.0 

k.  In  summary,  indicate  your  priorities  for  improve- 
ment of  the  overall  quality  and  effectiveness  of 
the  Navy  Master  Planning  Program.  (rank  in  order, 

"1"  to  ”3"). 

1)  Revise  goals  and  objectives ^ P • Oft-  0 

2)  Revise  methodology P • 3[2 . 0 

3)  Revise  format  and  contents P » Op  • 0 

4)  Revise  implementation  process P . OP-  • 0 

5)  Other  ^exolain)  .(PP9V^?r.  lTPyieV.''vPfl?te.  r ^^xx 

j " establishment  of  funding  priorities . 
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6.  PRODUCTIVITY:  QUANTITY  and  QUALITY;  This  issue  is  con- 
cerned with  produc- 

(HQ/EFD's  only)  tivity  in  Master 

Planning,  including 
both  quantitative  and 
qualitative  outputs. 


a. 


How  would  you  rate  the  productivity  of  your 
branch  in  terras  of  quantity  output,  i.e., 
number  of  Master  Plans  completed/underway, 
as  compared  to  established  targets?  (rate 
on  the  basis  of  "I"  to  "5") 


b. 


How  would  you  r_ce  this  productivity  in  terms 
of  "ideal"  or  "absolute"  output,  irrespective 
of  established  targets?  (rate  "1"  to  "5")... 


2.5^ 


c. 


How  would  you  rate  the  productivity  of  your 
branch  in  terms  of  quality  output,  i.e., 
content,  appearance,  usefullness,  etc.,  of 
Master  Plans?  (rate  "1"  to  "5") 


d.  Since  June  1968,  how  many  installation  master  plans/ 
naval  complex  regional  plans  has  your  branch  com- 
pleted through  at  least  the  preliminary  stage?  IR.7 

1)  How  many  of  these  have  been  approved  by  CNO?  12.7 

2)  How  many  hr.ve  been  accepted  by  the  subject 

installation  without  significant  change?  17 . 2 

3 ) How  many  have  been  accepted  by  NAVFAC 

without  significant  change?  If  .1 


e . 


Wltere  significant  changes  were  required,  how  would 
you  explain  the  reasons?  (check  the  appropriate 
boxes  and  weight  the  respose,  "1"  to  "5",  depending 
on  relative  impact  of  the  item  selected) . 


1)  Change  in  installation  mission,  workload,  etc.  0 

2)  Other  "structural"  change  (explain)..  0 

3)  Inadequate  compilation/analysis  of  data..  0 

4)  Ineffective  communication  with  installation. . . 0 

5)  Disagreement  of  basic/general  plan  concepts...  ^ ^ 

6)  Disagreement  of  specific  development  proposals 

7)  Inadequate  Plan  format  or  contents 

8)  Other  (explain) 


3 

0 


1? 


d • i’.'i  ^ 


In  general,  have  Master  Plano  prepared  by  A&E 
required  more  (4)  or  leas  (2)  time  to  complete 
than  those  accomplished  in-house?  (check  one  item). 

Regarding  the  above  question,  how  significant 

has  the  time  difference  been?  (rate  "1"  to  "5").  ^ ^ 


In  general,  have  Master  Plans  prepared  by  A&E 
been  of  higher  d)  or  lower  quality  than 

those  accomplished  in-house?  (check  one  item) . 


Regarding  the  above  question,  how  significant  I ] 
has  the  quality  difference  been?  ("1"  to  "5").  1^ -^1 

In  general,  do  you  prefer  accomplishmer ;;  of 
Master  Plans  by  in-house  (6) or  A&E  (Q)  effort? 
(check  one  item) . Explain  your  reason. 

Navy  planners  mote  familiar  with,  and  have  better 

access  to  data  sources  and  key  personnel.  Can  absorb 

impact  of  changes  and  delays  more  easily. 

Given  the  conditions  that  a certain  level  of  Master 
Plan  output  must  be  maintained,  in  terms  of  both 
quantity  and  quality,  and  that  a completed  Master 
Plan  of  marginal  quality  ii  still  better  than  no 
Master  Plan  at  all,  which  do  you  consider  to  be 
more  important  to  the  Navy?  


1)  Maximum  quantity  with  marginal  quality 1.(2). 

2)  Maximum  cmality  with  marginal  cuantity ) 

Comments?  Question  is  unfair,  as  both  are  needed  and 

of  equal  importance.  If  choice  must  be 
made,  have  to  opt  for  quaTx  tZ- 
Indicate,  by  rank,  your  opinion  of  the  major  obsta- 
cles to  achievement  of  high  productivity  in  Master 
Plan  output.  Consider  both  quantity  and  quality 
aspects,  and  rate  each  item  on  the  basis  of  "1"  to  "5". 

(see  next  page  for  listing  of  items). 
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Quantity 


Quality 


1) 

Difficulty  in  obtaining  good 
planning  data 

L.f 

□ 

2) 

Lack  of  interest/cooperation 
by  the  installation 

1 

□ 

3) 

Unforseen  changes  in  internal 
or  external  environment 

□ 

□ 

4) 

Lack  of  competence/raotivation 
among  Navy  planners 

□ 

5) 

Constraints  imposed  by  estab- 
lished Master  Plan  reqirements 

□ 

6) 

Inadequate  personnel/fiscal 
resources 

n 

n 

7) 

Obstructions  within  the  EFD  | 

management 

! 

3.e 

8) 

Obstructions  with  the  install- 
ation Chain-of -Command 

3.5 

1 

1 

1 

1 

3.E 

9) 

Inadequately  defined  goals/ 
objectives  for  planning 

4.3 

4.3 

10) 

Extensive  periods  of  review/ 
pending  guidance 

2.C 

11) 

Interruptions  due  to  brush 
fires/other  priorities 

f-'  1 

tJ 

12) 

Other  (explain) 

^goj 

^3 

m.  For  your  top-ranked  items  above,  what  would  you 

suggest  as  a means  to  improve  Master  Plan  product- 
ivity, in  terms  of  both  gtiantitv  and  cniality  output? 


Modify,  expedite  or  eliminate  the  review  procedures  - 


Isolate  master  planning  teams  from  disrupt!  w (internal) 


V 0< 
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7.  PROGRAM  MANAGEMENT: 


This  issue  is  concerned  with  the 
capability  of  the  EFD  to  effectively 
(HQ/EFD*s  only)  meet  Master  Planning  Program  require- 

ments and  targets,  within  the  scope 
of  available  resources  and  prevail- 
ing management  policies. 


a.  Are  you  able  to  effectively  meet  assigned  Master  Plan 
targets  within  the  scope  and  configuration  of  present 
resources  and  prevailing  local  management  policies? 

Always  (0)  Most  of  time  ( 5 ) Sometimes  ( 1 ) Never  (0 ) 


b.  If  answer  above  is  other  than  “always",  do  you  attri- 
bute this  inability  primarily  to;  (rank  in  order,  "1"  to  "5“ 


1)  Manpower  shortages lU2J 


2)  Functional  organization. 

3)  Management  policies 

4)  Personnel  malaise....... 

5)  Other  (explain) 


3.1 


2.d 


3^ 


baud 


c . 


If  you  could  augment  your  present  resources,  what 
be  your  priorities?  (rank  in  order,  "1“  to  "6"). 


1)  Professional  personnel 

2)  Technical  support  personnel 

3)  Clerical/administrative  personnel.. 

4)  Contract  professional  services 

5)  Contract  technical  support  services 


6)  Other  (identify).. 


d.  HOW  would  you  rate  the  degree  of  professional  commun 

cation  between  members  of  your  staff,  i.e.,  the  extent 
of  agreement  on  standardized  planning  concepts, 
approaches  and  techniques? 

(rate  on  basis  of  "1"  to  "5") 


e. 


Regarding  the  question  above,  how  important  do  you 
consider  this  to  be?  (rate  on  basis  of  “1"  to  "5“). 


3-. 8^ 
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f.  Recognizing  that,  on  the  one  hand,  master  planning  is 
a time-consuming,  complicated  process,  and  on  the 
other  hand,  that  excessive  delays  perpetrate  addition- 
al work,  as  a result  of  obsolescence  and  redundancy, 
what  do  you  consider  to  be  the  "optimal"  time  required 
for  completion  of  a Master  Plan?  For  this  purpose, 
assume  a Plan  of  typical  complexity,  and  a work 
schedule  commencing  with  the  initial  assignment  and 
extending  through  submittal  to  NAVFAC.  Assume  a 
"reasonable"  amount  of  time  allocated  to  presenta- 
tations  and  review,  and  to  publication.  (Responses  of 
HQ,  5-EFD's,  and  3-A&E's). 

<3  months  (0)  3-6  months  (1)  6-9  months  (1) 

9-12  months  (5)  12-18  months  ( 2 ) ^19  months. 

g.  What  do  you  consider  to  be  a “reasonable"  time  to  be 
allocated  to  presentations  and  review  periods,  as 
reflected  in  the  above  schedule,  assuming  that  they 
occur  at  the  preliminary  and  pre-final  stages,  and 
at  both  the  local  and  Washington,  D.C.  levels? 

(Responses  of  HQ,  5-EFD's,  and  3-A&E's) 

^3  weeks  (0)  3-6  weeks  (3 ) 6-9  weeks  (3 ) 

9-12  weeks  (2)  ^12  weeks  (0) 

h.  If  actual  experience  indicates  more  time  expended 
for  presentations  and  review  periods  than  you  con- 
sider "reasonable",  what  would  you  suggest  as  a means 
to  expedite  this  process? 

(All)  = Various  possibilities,  but  no  strong  probabilities . 

Presentation  and  review  is  a necessary,  if 

frustrating  reality  of  master  planning. 

i.  In  your  experience,  are  substantial  delays  in  Master 
Plan  preparation  due  to  diversion  of  team  personnel 
to  other,  non- targe ted  jobs  of  the  brush-fire  cate- 
gory which  do  not  contribute  directly  to  the  Plan 
accomplishment?  Yes  (2)  Somewhat  (4)  No  (0)  . 

(HQ/EFD  response  only) 

j.  If  your  answer  above  is  other  than  "no",  how  severe 

do  you  consider  the  impact  on  productivity  to  I 1 

be?  (rate  on  the  basis  of  "1"  to  "5") g . 2| 

k.  Do  you  consider  this  manpower  diversion  to  be  an  ines- 
capable consequence  which  must  be  acconr.iiodated? 

(HQ^EFD  response  only) 

Yes  (3 ) Somewhat  (3 ) No  (0 ) 
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1. 


If  your  answer  to  the  previous  question  was  other  than 
"yes",  how  would  you  correct  the  situation?  (rate  in 
order  of  preference,  "1"  to  "5"). 

1)  Reorganize  internal  functions. 

2)  Change  management  policies.... 

3)  Hire  more  people 


4)  All  of  the  above 

5)  Other  (explain). 


m.  Do  you  feel  that  the  major  problems  with  effective 
accomplishment  of  the  Master  Planning  Program  lie  at 
the  Headquarters  level?  YES  ( D NO  (5 ) 

n.  If  your  answer  to  the  above  question  was  "yes",  what 
would  you  recommend  to  mitigate  the  problems?  Con- 
sider the  requirements  of  the  Master  Plan  instruction. 
Headquarters"  management  and  administrative  policies, etc. 

HQ/EFD's  - Expedite  the  Washington  level  review  process. 


o.  Do  you  feel  that  the  major  problems  with  effective 
accomplishment  of  the  Master  Planning  Program  lie  a_ 
the  local  EFD  level?  YES  <3-  5)  NO  HiH- 

p.  If  your  answer  to  the  above  question  was  "yes",, what 
would  you  recommend  to  mitigate  the  problems?  Con- 
sider organizational  structure,  local  management 
policies,  manpower  limitations,  etc. 

HQ/EFD's  - Increase  the  size  of  planning  staff  - 


Reorganize  internal  funtions  for  greater 


Ul 


Q.a 


IQMO 

xxxi 


flexibility. 


EXTERNAL  IMPACTS: 


This  issue  is  concerned  wi ch  the  grow- 
ing requirement  for  interface  between 
(HQ/£FD's  only,  the  Navy  and  both  the  civilian  community 
except  questions  and  other  governmental  agencies,  in 

d.,e.  and  f.)  matters  relating  to  planning  and  devel- 

opment. 


a 


'hat  relative  extent  ie  your  branch  involved  in 
this  type  of  interface,  compared  to  the  level  of 
of  similar  activity  in  the  1968-1970  time  frame? 
(rate  on  the  scale  of  ‘*1’*  to  "S") 


b. 


In  general,  how  much  importance  do  you  place  on 
this  type  of  interface?  (rate  on  "1"  to  "5"  basis) 


c. 


To  date,  how  beneficial  to  the  Navy  do  you  feel 
that  this  type  of  interface  has  been?  (rate  on 
*'l"  to  "5"  basis) 


d. 


How  well  do  you  believe  the  Master  Plan  Program  accommo- 
dates public  concerns  regarding:  (rate  each  item  on  a 

"1"  to  "S"  basis) 


2. 

1)  The  use  and  disposition  of  military  property.... 

2.7f 

2)  The  status  of  environmental  quality 

3.- 

3)  Social  and  economic  impacts  on  communities 


2.3 


12.0 

I2.5 


e.  To  what  relative  extent  should  Navy  planners  main-  I 

tain  interface  with  the  civilian  coirorunity  during  |l. 6(2.0 
the  master  planning  process? (rate  on  "1"  to  "5"  basis) 


f.  Comments?  Responses  inconclusive,  buu  concensus  is 
for  more  interface  than  in  the  past. 


f.  At  what  stages  of  development  should  Navy  Master  Plans/ 
Regional  Complex  Plans  be  released  for  public  angency 
review?  (chec)c  one  or  more  boxes,  as  appropriate). 


Conceptual 

(3) 

Preliminary 

\lL 

1 

Pre-final  i ( 2 J 

Approved 

(5) 

Other  (explain) 

xx4 

g.  Do  you  believe  that  interface  between  the  Navy  and  the 
community  on  matters  of  planning  and  development  can 
be  most  effectively  conducted  on  the  staff  level,  in 
an  informal  manner,  (5)  ^ or  on  the  management  level, 

in  a more  formal  manner  _(5)_?  (indicate  by  check  mark). 
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h.  What  actions  would  you  propose,  (if  any),  to  achieve 
more  effective  coordination  between  the  Navy  and  the 
community  on  matters  of  planning  and  development? 

(Reaponsea  were  inconclusive,  but  there  was  general 

concenauB  that  a lot  more  could,  and  should,  be  done 

in,  :this  mattar) « 


ALTERNATIVES  tO  MASTER  PLANNING:  This  issue  is  concerned 

with  the  value  of  long- 

(HQ/EFD*8  only)  range,  comprehensive 

facilities  planning  as 
currently  practiced  by 
the  Navy,  and  proposes 
two  alternative  concepts 
for  consideration. 


a.  No  Master  Planning:  Under  this  concept,  facilities 

planning  would  be  limited  to  administration  of  the 
SFPPS  System, (i .e. , establishment  of  requirements, 
engineering  evaluation,  identification  of  facilities 
excesses  and  deficits,  and  programming  for  their 
disposition  or  satisfaction),  the  GDM  process,  facil- 
ity siting  on  a case  basis,  and  accompli  slime  nt  of 
special  planning  rtudies  as  required. 

1)  Do  you  recognize  any  justification  for  this  approach 
(explain)  "Yes”  = (2)  - ■’No"  = U) 


2)  What  are  the  major  potential  Ijenefits?  (explain) 

"None"  = (4)  - "Better  response  to  immediate  instal- 
lation needs"  =_(2) 


3)  What  are  the  major  potential  pitfalls?  (explain) 

"A  chaotic  situation,  as  in  the  early  1960's  - 

No  comprehensi veness  - no  cons i deration  for  the 
environment"  - (6)19 


b.  Policy  Planning:  This  concept  would  be  an  extension 

of  the  "no  master  planning"  approach,  in  ’•/hir'h  all 
future  planning  decisions  for  a given  installation 
would  be  based  on  an  approved  set  of  planning  and 
development  policies.  These  policies  would  set 
general  standards  for  land  use  allocation,  facilities 
siting,  circulation,  architectural  character,  etc., 
and  would  be  approved  by  the  Command.  The  policies 
may  be  accompanied  by  maps  and  plans  where  appropriate, 
indicating  the  graphic  depiction  of  these  policies 
in  conceptual  form. 

1)  Do  you  recognize  any  justification  for  this  approach? 
(explain)  "Yea"  = (4)  - - "Undecided"  = ( 1 ) 


2)  What  are  the  major  potential  benefits?  (explain) 
Better  response  to  immediate  installation  needs  - 

Some  degree  of  order  and  logic  in  planning  frtr 

develotcmeut  on  an  incremental  basis. 

3)  What  are  the  major  potential  drawbacks?  (explain) 

Lack  ol  clarity  on  who  will  make  the  major  planning 
decisions  - Lack  of  "standards"  bv  which  to  iudae 
the  value  of  proposals. 


c.  Other  Alternatives f Can  you  suggest  other  alternative 
approaches  which  should  be  considered?  If  so,  please 
summarize  in  the  space  below. 

(No  responses). 


THIS  IS  THE  END  OF  THE  SURVEY  QUESTIONNAIRE. 

THANK  YOU  VERY  MUCH  FOR  YOUR  COOPER^TION. 

*<-.PO  69  1.  607-19; 


